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PREFACE TO THE SECOND EDITION. 



The cordial reception accorded the first edition of this book 
has encouraged the author to revise it. In making the revision 
the contents have been rearranged, somewhat, in the hope of 
making the sequence of the text more logical. . New subject 
matter has also been added which, it is hoped, wiU make the 
book more serviceable as a text-book and of greater value to 
practicing engineers. The author will be grateful for criticisms 
or suggestions that will help him to make the volume more 
accurate and useful. 

Dexter S. Kimball. 

Ithaca, N.Y. 
October 1, 1919. 



PREFACE TO THE FIRST EDITION. 



As industrial enterprises have grown in magnitude, as proc- 
esses have become more refined and competition more keen the 
problems of organization have steadily grown in importance. 
Just a^ the tools and processes of our forefathers became inade- 
quate as enterprises grew in magnitude, so the simple adminis- 
trative methods formerly in use have long since been outgrown 
by modern plants. Aside, however, from these reasons there are 
other, factors affecting organization, which, while of little impor- 
tance in former times, promise to be of great importance in the 
organizations of the future. 

The ideals that man has held before him in his toilsome journey 
from savagery to civilization have varied with changing time and 
place. Among many of the older nations war was the central 
thought, the country was an armed camp and predatory methods 
were an approved means of national support. In other cases 
some form of religion was the predominating influence, and the 
social and industrial organization was modelled accordingly. In 
a few of the older civilizations industry was held in high esteem; 
but for the most part it was considered menial to labor and industry 
was adjudged by stEindards that now seem strange indeed. 

But as the humanistic side of civilization has made progress 
we have attained higher ideals regarding industry. Never before 
in the history of mankind has it been so universally acknowledged 
that physical, mental and moral well-being rest upon and are 
solely supported by labor. Industry is the business of the civilized 
world, and the greater part of our problems, national, state and 
home, center around the great industrial questions. Furthermore, 
industry is being looked upon more and more, not as an incidental 
matter, nor merely as a means of securing personal profits, but as 
the great basic feature of our civilization on which must rest our 
entire well-being. 

Aad with this new evaluation of industry has come new and 
higher ideals regarding service to humanity. No longer is it 

▼ii 



viii PREFACE 

considered necessary merely to tell people how to improve them.- 
selves mentally, morally and materially, but there is a cry for a 
remodelling of our industrial structure that will put the material 
basis, on which these improvements rest, into the hands of all. 

It is for these reasons that the ideas embodied in so-called 
scientific management are coming in for such close scrutiny. 
Changes of a similar character and as far reaching in their effects 
have been made in our industrial methods in times past with 
little or no comment from any quarter. But to-day changes of 
this character cannot be made, as formerly, on the basis or plea 
of increased production alone. The spectre of distribviion of 
"profit, the bugbear of our industrial system stands constantly 
in the background, and the question that it ever raises — What 
will be the effect of these changes on hiunanity? — can no longer 
be ignored. 

An intelligent appreciation of even the simpler problems of 
factory organization and operation cannot be attained without 
some knowledge of the origin and trend of these modifying factors. 
Already the effects of many of them are rapidly passing from the 
transitory stage of public sentiment into the more permanent form 
of state or national legislation. This is the writer's excuse, 
if any is needed, for the first four chapters of the book. It is 
not the purpose of the book to exploit any form of industrial 
management or any specific remedy for industrial evils, but it 
is an endeavor to set before young men entering the industrial 
field the salient facts regarding the most important movements 
with which they are sure to be brought into contact, and to ex- 
plain the origin and growth of the important features of industrial 
organization. 

To the engineer whose ever widening circle of usefulness brings 
him more and more in contact with economic problems these are 
matters of peculiar importance, and it is for the needs of young 
engineers primarily that the book has been written, being based 
on a course of lectures given by the writer for a number of years 
past to the senior class in Sibley College of Mechanical Engineer- 
ing, Cornell University. It is hoped, however, that the practicing 
engineer or manager who wishes to know something of the funda- 
mental principles of organization, without regard to some specific 
system of management, may also find it of interest. 

It has been the writer's endeavor to deal as far as possible 
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with general principles only, and no effort has been made to illus- 
trate the many kinds of cards and forms used in industrial manage- 
ment; only such cards and forms having been shown as were 
necessary to illustrate the principles discussed. These documents 
are so varied in character that they possess little educational value 
except as they illustrate principles, though instruction in this 
subject is greatly aided by collections of the cards and forms used 
in representative systems of management. Such documents, 
also, grow naturally out of the needs of the business concerned, 
and the form or blank that is best for one industry may be entirely 
unsuited for the same purpose in another. If the need is clearly 
defined there is usually no trouble in making a card or form that 
will be exactly suited to the work, though the practical man can, 
of course, obtain help and suggestions from collections of such 
documents. 

The writer has availed himself freely of the works of other 
writers, and has endeavored to give full credit for this assistance 
where such help has been used. The subject matter is necessarily 
much condensed, but ample references have been included to 
provide collateral reading. In fact any book that would do full 
justice to this great subject would be many times too large for 
the purpose for which this work is intended. 

The writer is greatly indebted to Mr. John H. Barr, Consulting 
Engineer for the Remington Typewriter Co., Mr. F. P. Halsey, 
Editor Emeritus of the American Machinist, Mr. L. P. Alford, 
» Editor of the American Machinist, Mr. E. E. Barney, Superin- 
tendent of the Remington Typewriter Works, Mr. F. R. Whit- 
tlesey of the General Electric Co. and Professors A. E. Wells, 
C. D. Albert and John Bauer of Cornell University for assistance 
in reading the manuscript and for helpful criticisms. The author 
will be grateful for suggestions or criticisms that will make the book 
more useful, or for corrections that will make it more accurate. 

Dextee S. Kimball. 
Ithaca, N. Y. 
September, 191S. 
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CHAPTER I. 

FUNDAMENTAL AND HISTORICAL, 

1. Fundamental Principles. The total wealth that any people 
can create is governed primarily by two factors: 

(1) The natural resources of the country that they inhabit. 

(2) The tools of production, mental and physical, which 
they possess for developing these resources. 

Thus, savages living in a rich and fertile territory do not rise 
above the level permitted by their tools of production while 
nations, such as Germany, with comparatively small resources 
may easily occupy a foremost position among civilized peoples 
because of their highly developed industrial processes. The 
progress of civilization, in fact, is measured by the character of 
the tools which man has developed; and in a general way we 
recognize this when we speak of the Stone Age, the Bronze Age, 
the Age of Iron, and the Age of Steel. It is not unbelievable 
that we shall yet develop another metallic basis which shall 
serve as an index for a higher plane of civilization. 

The average wealth, and consequent average physical comfort 
and mental development, which any people can enjoy is governed, 
for given natural resources and given productive powers, by the 
industrial system under which production is carried on; and 
the industrial system is in all cases closely interwoven with 
the ideals of the ruling classes and the organization of society. 
In the ancient Egyptian and Babylonian civilizations, for in- 
stance, the tools of production were so primitive that the output 
per individual was very small even with great natural advantages. 
As a consequence, when each individual producer had contrib- 

1 



2 PRINCIPLES OF rNDUSTRIAL ORGANIZATION 

uted his share toward the support of the necessities of a civilized 
state, there was little left for him or his family and the average 
well-being was very low. It may be taken as axiomatic that 
in any civilized community the state of the actual worker ap- 
proaches that of slavery as his tools are more and more primitive 
even though the upper or non-producing classes may enjoy a 
very high state of mental development and physical comfort. 
The older nations were of necessity, therefore, supported by vast 
numbers of low-paid producers whose state bordered on, or 
actually was, that of slavery; but one can readily conceive of 
civilizations possessing the highest type of tools and operating 
them by slave labor. Highly developed tools of production make 
possible a high average state of mental development and physical 
comfort; but the realization of this average depends on national 
ideals and the social and industrial organization by which the 
wealth produced is distributed. Now, naturally, the modern 
nations that have made the greatest advances industrially have 
also acquired the highest national ideals;' and it is in these 
we find an ever-increasing tendency to inquire carefully into the 
social effects of all industrial methods, new or old, with the view 
of attaining the highest possible degree of general comfort and 
enlightenment. 

It is obvious that, in general, for a given result, the skill 
of the worker must be increasingly, great as his tools become 
decreasingly primitive and ineffective. We are accustomed to 
speak of production with primitive tools and high manual skill as 
handicraft. It is to be noted, however, that skill of hand may be 
necessary even with very refined tools as in the operation of 
some of our metal-working machines. Usually the term handi- 
craft is interpreted as synonymous with hand tools but even in 
very ancient times machines such as looms were in use though 
their operation required skill of hand. In general, however, 
even such machines were within the reach of all and industry 
under a handicraft system is essentially individual and not de- 
pendent upon congregated effort. 

2. Factory System. By the term manufacturing we usually 
refer to the production of goods by means of congregated labor 

> This was written before the World War and at that time it appeared to 
be true. One may well question whether it is true of Germany in spite of 
all her state socialism. 
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and the use of machinery. These characteristics are not, however, 
distinctive of modern methods as both can be and were used ' by 
handicraftsmen before the modern era of production began. 
The Egyptians and Romans were well aware of the advantage 
of congregated labor, and machinery was in use in England 
and on the Continent before the birth of modern methods. 
Nor does the principle of division of labor explain the difference 
between old tod new methods, though some modern writers have 
fallen into the error of this assumption. Division of labor is as 
old as humanity; it is an essential feature of civilization and 
was used in some detail by the old handicraftsman. The new 
methods have enabled us to utilize more fully the advantages of 
congregated labor and division of labor, but these are not the 
essential features of the change, which will be discussed more 
fully later on. Handicraft does, however, carry with it the idea 
of a limited output because of the primitive nature of the 
tools employed, while manufacturing is essentially synonymous 
with production in quantity. Handicraft, moreover, carries with 
it the idea of a permanent state of tools and production, and a 
consequent permanent social structure. Manufacturing, on the 
other hand, is synonymous with rapid change in productive 
methods and consequent, change in the social and economica] 
conditions. 

By the term factory system we refer particularly to the 
modern method by which men organize labor and tools for the 
production of commodities. There have been other forms of 
industrial organization, however, which have varied greatly with 
changing time and place. Previous to about one hundred and 
fifty years ago^ all productive organization of which we have 
any record was based on handicraft. In most instances the 
organization was extremely simple, because handicraft is 
essentially individual. The Egyptians, however, had factories 
such as that at Canopus where pottery was manufactured, 
and the Romans had a well-organized system of factories for the 
making of armor. Factories of considerable size' also exis-ted in 

■ See Modem Factory System, by W. Cooke Taylor, p. 3. See also History 
of the F3,ctory System, by W. Cooke Taylor. 
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England and on the continent during the Middle Ages.^ These 
factories, while possessing the characteristics of congregated 
labor and perhaps in many instances including machines, were, 
after all, simple collections of handicraft processes with- some 
division of labor. They were not comparable with modern 
factories so far as the systematic organization of labor or of 
processes is concerned. 

3. National Ideals. It is to be especially noted that national 
ideals, popular opinion or some similar influence has always 
greatly influenced industrial organization. Thus, in India the 
caste system for countless years prohibited all forms of factories 
and all production was by simple handicraft, definite kinds of 
work being assigned to particular classes of people. Under the 
Roman system the Armorers or Fabrica were a class of artisans 
set apart for this sole purpose and they could not change their 
calling. It was a form of state-supported and regulated slavery. 
History abounds with similar instances of the effect of public 
opinion or national necessity upon the method by which the 
nation was provided with the necessities of life. While, there- 
fore, the essential features of our modern system will probably 
continue indefinitely, it need not be a matter of surprise or alarm 
that many changes and regulations have been made and will be 
made in deference to public opinion or national necessity. 

4. Systems Preceding Present Methods. Our present in- 
dustrial methods originated in England during the latter part of 
the eighteenth century and it is important to understand the 
industrial methods in use there just preceding the change to 
modern methods. Under the Feudal System of the Middle Ages 
men were either bound to the landed proprietors of the soil or, if 
independent craftsmen, they were held together by the strong 
bonds of Trade Guilds (the ancient Trades Unions). These 
influences while hampering the personal freedom of the workman 
also protected him in a measure against the oppression of in- 
fluences external to his calling or surroundings. With the decline 
of the Feudal System, and the growth of personal liberty, these 
restraining and protective influences gradually disappeared. 

* See The History of the Factory System, by W. Cooke Taylor. 
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There was also an ever-increasing tendency to pay dues and 
reward labor, not by labor or by the direct product of labor, but 
in money; and long before the rise of the modern system of 
production this had resulted in a considerable wage-earning 
class. It is to be specially noted, that this wage-earning class, 
while free to sell their labor as they pleased, were totally unpro- 
tected either by law or by mutual organizations of any kind such 
as had formerly existed or have since come into existence. 

Industry had not as yet assumed a definite form, but was 
passing through a transitional stage in which there existed three 
clearly defined methods of production. First, there was the 
ancient method o,f isolated handicraft which had existed from 
earliest times. This form of labor had just been rendered 
unorganized and free from restraint or protection by the downifall 
of Feudal influences. In this method the producing unit was 
(and still is, for the system still survives in a feeble way) the 
workman himself, and he and his family were dependent solely 
on his efforts. 

Second, there was what has been called the Domestic System 
which, as can readily be seen, grew directly out of the decay 
of the Feudal System. In this form of industry the house- 
holder was primarily an agriculturist and he and his family tilled 
their small farm. At such times, however, as he, or any member 
of his family, was not so engaged they practiced some handicraft 
calling as weaving, or spinning; implements for which were 
installed in some part of his house, and were his own property.N 
He might even hire assistance for either or both of his activities, 
and the product of his spinning wheels or looms, in excess of what 
was needed at home, was disposed of to dealers. This system was 
a very natural outgrowth of the changed conditions, and was the 
most important method of production just previous to the great 
change. 

The third form of industrial organization then existing was 
the forerunner of our modern factory system. In this method 
the production was carried on by a controlling owner, or principal, 
who hired employees to operate machines or furnish hand labor 
in exchange for wages. The fact that the industry was usually 
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carried on in the employer's house does not alter the fact that 
these establishments were factories in the full sense. We have 
well-authenticated records of some of these old factories, as 
for instance, that of " Jack of Newbury"^' whose works employed 
over one thousand persons. This form of industry grew up by 
the side of the Domestic System and perhaps grew out of a 
natural extension of that system. It is not to be confused, 
however, with its successor, the modern factory system. True, 
it had many of the defects of the modern system, and we find- 
ample record of legislation aimed at the oppressive methods of 
master cloth makers before the present era. It is possible that in 
time this system would have supplanted the Domestic System 
entirely in all forms of manufacturing industry with consequent 
increased discontent of the masses and capitalistic troubles 
similar to those we now have. 

The condition of the common people just previous to the 
great change to be discussed should also be carefully noted. 
Economic conditions were such that they found a ready market 
for their output, the demand exceeding the supply and hence 
they were prosperous. They enjoyed a large measure of personal 
freedom and independence, the tools of production being more 
easily obtainable than at present. These apparently satisfactory 
conditions have been much exaggerated in making comparisons 
with present-day conditions. Many writers and poets^ have 
written and sung of this so-called " Golden Age " as one of pas- 
toral delight and content. As a matter of fact and history the 
condition of the common working people, viewed from a present- 
day standpoint, was wretched indeed. Housed^ in unsanitary 
hovels, uneducated and loose in morals, a prey to epidemics and 
plagues, their condition would be envied by few workmen to-day. 
Whatever evils the modern factory system has brought in its 
train, it must be credited with making possible a vast improve- 
ment in the workers' environment. It cannot be said, however, 
that it has always improved the workers' bodily vigor; but this 

1 See Modern Factory System, by Whatley Cooke Taylor, p. 49. 

^ See The Deserted Village, by Oliver Goldsmith. 

' See The Factory System of the United States, by Carroll D. Wright in 
Report of the Manufacturers of the United States at the 10th Census. 
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has not been the fault of the system so much as it has been due to 
the ignorance and greed of those controlling it. 

It is not likely, however, that these changes could ever have 
come about to a degree comparable with modern conditions since 
these old factories were based on handicraft, the limitations of 
which we have already discussed. Nevertheless, enough ex- 
perience was had with handicraft factories to show that certain 
social changes, for which our modern factory system is wholly 
blamed, were even then under way and that they are an integral 
part of the change from the state where agriculture was the 
principal occupation with manufacturing industry a subsidiary 
matter, to one where these two great branches are entirely 
divorced and manufacturing is carried on as a separate venture 
with congregated labor, a wage-earning class and capitalistic 
support and control. 

References: 

Modem Factory System, by W. Cooke Taylor. 
Industrial History of England, by H. de B. Gibbins. 
History of the Factory System, by W. Cooke Taylor. 



CHAPTER II. 

THE INDUSTRIAL REVOLUTION. 

6. The 6rea1\[nveiitions. The industrial conditions described 
in the preceding chapter prevailed in England, and for that 
matter in many parts of Continental Europe, up to about the 
middle of the eighteenth century. It is a somewhat remarkable 
fact that mankind had dwelt on the earth in a civilized state so 
long and had yet made such a very small advance in industrial 
methods. The great callings were agriculture and the textile 
industries and in both of these the implements were exceedingly 
primitive, most of them having changed but little in countless 
thousands of years though in use (and still in use for that matter) 
by all civilized and by many semi-civilized nations. About 
this time (1750), however, there began a simultaneous movement 
in England and on the Continent looking toward the improve- 
ment of the implements of spinning and weaving. It is difficult 
to fix exact dates or even to give proper credit for the early 
conceptions of these improvements. Undoubtedly, many men 
had independently stumbled upon or thought out these new 
methods but had been unable to develop them into practical 
operating machines. In England a great incentive was given 
to invention by the offer of the government, of prizes of 50 and 
25 pounds respectively for the first and next best improved 
method of spinning. The government's interest lay in the fact 
that the policy of foreign expansion, then under way, made it 
very desirable to secure more textiles for export, and the weak 
part of the industry was the spinning, which was then done on the 
primitive wheel. The many unsuccessful efforts to improve spin- 
ning and weaving culminated in the latter part of the century 
in what are usually known as the " Four Great Inventions." In 
1770 James Hargreaves, a weaver, patented the " spinning- 
jenny," which consisted of a frame with a number of spindles 
side by side so that many threads could be spun at once. In 1771 

8 



THE INDUSTRIAL REVOLUTION 




Sir Richard Arkwright's Spinning Machine 

Patented 1769 




Crompton's Mule Jennt 



10 PRINCIPLES OF INDUSTRIAL ORGANIZATION 

Richard Arkwright, originally a barber, operated a mill in which 
he successfully used his " water-frame," so-called because it was 
driven by water power, and the term " water-twist," as the name 
of the product,' still survives. In 1779 both these inventions 
were superseded by the invention of the " Mule " by Samuel 
Crompton, a spinner, whose machine combined all the good 
features of his predecessors and was so-called as being a hybrid 
offspring of these former inventions. Finally, the invention 
of the power loom in 1785, by Dr. Edmund Cartwright, a 
Kentish parson, gave to the weaving industry what these other 
other inventions had given to the spinning industry. 

These inventions, of themselves, in time would have revo- 
lutionized the textile industry; but the process was greatly 
hastened by the development of the steam engine by James Watt 
in 1769. This new motor gave the unlimited power and per- 
mitted the choice of location that allowed these new methods to 
spread with great rapidity, and the overthrow of the old methods 
was sudden, violent and almost complete. This very significant 
change in manufacturing is known as " The Industrial Revo- 
lution " and the principles involved, although first applied ex- 
tensively to the textile industry, only, spread with amazing 
rapidity to all kinds of industry changing and stimulating them 
to a very remarkable degree. 

6. The Character of these Inventions. Viewed from the 
standpoint of modern machine construction these new machines 
were neither complex nor eflBcient, and their great importance 
lies in the application of the principles they involved. These 
principles are, as a rule, not well understood and are often 
confused with other phenomena incident to the change. For 
instance, this change is often spoken of as a change to machine 
industry. Now, as we have seen, machines were in use in the 
textile industry preceding the, great inventions, and factories 
and factory systems of manufacture had already appeared. 
Nor is the extension of the principle of division of labor the 
fundamental change but rather a corollary of the new methods. 
The real change in manufacturing methods can perhaps be 
best studied by taking a simple fundamental case as follows : 
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Suppose it be desired to drill four holes h, h, h,h in a, number 
of plates like A, Fig. 1, so that they bear a certain fixed relation 
to the edges of the plate; and suppose the operator to be equipped 
with the ordinary drilling machine which guides the drill so 
that it pierces the plate squarely. To drill these holes in one 
plate, with any degree of accuracy, requires a high degree of 




Fig. 1. 



skill on the part of the operator; and to drill any number of 
such plates so that the spacing of the holes in them will corre- 
spond closely with those in the first plate requires a very high 
degree of manual skill, considerable time per plate, and is a 
costly operation. 

Suppose, however, a skilled workman makes a so-called 
" drilling jig " (B, Fig. 1) in which the plate A can be securely 
clamped by set-screws S and in which all the plates can in turn 



12 PRINCIPLES OF INDUSTRIAL ORGANIZATION 

be clamped in exactly the same position. The plate B contains 
four holes h', h', h', h', which have been very carefully located 
to correspond with the required location of the holes in A and 
when A is held in B these holes h', h', h', h' are directly above 
the required location of holes h, h, h, h. The holes m B are 
surrounded by hardened steel rings or " bushings," so-called, 
to prevent the drill D from unduly wearing them and D fits the 
holes in these bushings accurately and closely. 

Now, it is evident that almost any unskilled person can drill 
the plate A, when held in B, as accurately as the most skilled 
workman can without it. Further, he cannot drill the plate inac- 
curately if B is accurately made. True, he must have a slight 
amount of training in handling the drilling machine, but this is 
small and soon acquired. The accuracy of the work no longer 
depends on the skill of the operator but on the accuracy of his tools. 

The principle illustrated above has been aptly called " The 
Transfer of Skill "^ and it is to be especially noted that this 
principle has nothing to do with division of labor, though as 
can be seen it allows an extension of the same. Nor is the 
principle inherently applicable to machines alone; it can be and is 
applied to hand methods. True, most machines are constructed 
with this end in view, the drilling machine mentioned above, for 
instance, haying this characteristic in so far as guiding the 
drill vertically is concerned. 

It is eAadent that for a given operation the more skill that is 
transferred to the machine the less is required in the operator. 
When nearly all the skill has been so transferred, but the machine 
still requires an attendant, it is called a semi-automatic machine. 
Turret lathes are excellent examples of this class of machinery. 

In drilling the plate A without the jig the skilled mechanic 
must expend thought as well as skill in properly locating the 
holes. The unskilled operator need expend no thought regarding 
the location of -the holes. That part of the mental labor has 
been done once for all by the toolmaker. It appears, therefore, 

• Strictly speaking the term '"skill" refers to either mental or manual 
ability. It has seemed expedient here to use it in the more commonly accepted 
sense of skill of hand. 
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that a " transfer of thought^ or intelligence " can also be made 
from a person to a machine. If the quantity of parts to be made 
is sufficiently large to justify the expenditure it is possible to 
make machines to which all the required skill and thought have 
been transferred and the machine does not require even an at- 
tendant. Such machines are known as full automatic machines. 
Automatic screw machines are excellent examples of a complete 
transfer of ^kill and thought. Care should be taken to dis- 
tinguish clearly between transmission of intelligence, as illustrated 
in drawings, specifications and written or spoken communica- 
tion, in general, between men and the transfer of intelligence 
or thought from a skilled man to a machine. These principles, 
transfer of skill and transfer of thought, lie at the bottom of 
modern industrial methods. Under former and simpler methods 
of manufacture the machine was an aid to the worker's skill, 
^the amount of skill that had been transferred being very small. 
In the new machines the transfer of skill and thought may be 
so great that little or none of these are required of the attendant 
worker. 

7. Extension of these Principles. As before noted it is 
difficult to ascribe exact credit for these improvements. They 
assumed great importance first in the textile industries, since 
these were the most important manufacturing interests in 
England at that time. But similar changes took place either 
simultaneously or shortly after in all lines of work, especially in 
the metal-working industries. In a series of articles in the Engi- 
neering Magazine for 1899 Henry Roland gives a very interesting 
and instructive account of the rise of these principles in 
machine tools in which he credits Samuel Bentham with first 
fully comprehending the full significance of the toolmakers' art 
about 1791. The slide rest for accurately guiding cutting tools, 
invented by Henry Maudslay of England, the turret, invented 
by Henry Stone of New Hampshire, and the combination of 
these two elements into the automatic lathe by Christopher 

' The modem player-piano is an excellent example of transfer of skill and 
thought. The thought of the composer is transferred quite accurately but 
the transfer of playing skill is imperfect. Note that composing and playing 
are not necessarily the accomplishments of any one man. 
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Miner Spencer of Connecticut were the great epoch-making 
improvements in machine construction. Perhaps invention is 
not the correct term to use as, no doubt, all of these elements had 
been thought of long before by other men; but to these men at 
least belongs the credit of making them working possibilities. 
These three elements, namely, the slide rest, the turret and 
Spencer's " brain " or cam wheel for operating the combination 
of the first two are perhaps more used in complex, automatic 
machinery than any other machine elements. 
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CHAPTER III. 

THE EFFECTS OF THE GREAT INVENTIONS. 

8." Separation of the Worker from the Tools of Industry. The 
effects of the great inventions were many and far-reaching as 
well as complex. A consideration of the most important of these 
is necessary to a full understanding of modern conditions. The 
first, and one of the most significant effects, was to separate 
the worker from ownership of the tools of industry. No longer 
Was it possible for almost anyone to secure the implements of his 
trade. Capital was now required both to build these new im- 
plements and to provide power to operate them. The new 
methods, therefore, hastened the change fore^adowed by the 
old handicraft factories, where the industry was supported and 
controlled by capital and the worker was a wage earner pure 
and simple and unsupported by an auxiliary industry such as 
agriculture. 

9. Degradation of Labor. Following closely on the above 
evolution the textile worker found that the skill which he had 
already acquired was useless as a marketable product since the 
new machines could be operated by unskilled workmen, in many 
cases young boys and girls being sufficiently strong and intelli- 
gent. In some cases, in fact, his handicraft trade soon ceased 
to be an industrial factor so radical was the change in method. 
Since industry was limited, and furthermore, since it is difficult 
for a mechanic to change his calling, practically the entire 
textile producing population was degraded; that is the market 
value of their labor was reduced to that of the unskilled girls 
and boys who could operate the new machines. This so-called 
degradation of labor is one of the first results of the introduction 
of labor-saving machinery. In the beginning its effect was much 
more marked than at any time since, because almost the entire 
industrial field, which was limited, was almost instantly affected. 

15 
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As wrll appear, all classes of men are benefited, in the long run, by 
methods that multiply productive power; but these beneficial 
effects often affect others outside of the industry in which the 
change is made at the expense of those directly concerned, and 
for this reason the worker is naturally opposed to the intro- 
duction of labor-saving machinery that directly affects his 
calling. 

10. The Extension of the Field of Labor. The new methods of 
production have enabled many imskilled people to take an im- 
portaut part in many industrial fields formerly occupied solely by 
skilled workers. To-day in nearly every large manufacturing in- 
dustry the unskilled or semi-skilled labor greatly outnumbers the 
skilled, and product of great accuracy and high finish is tiumed 
out by such organizations. This principle of extension of the 
field of labor is a broad one. As more and more skill and 
thought have been transferred to hand and machine tools it has 
become increasingly easy for men and women to take part in 
what was formerly entirely skilled industry. The actual pro- 
duction of shoes, watches, typewriters, etc., is conducted almost 
entirely by semi-skilled labor. 

This influence has not been confined to industries that already 
existed but has made possible the existence of many new in- 
dustries. The telephone, the sewing machine and countless 
other articles now considered necessities of daily life are obtain- 
able by the majority of people solely because the new methods of 
production have multiplied and cheapened production, the de- 
mand for these articles opening up new fields of manufacturing 
with consequent farther extension of the field of labor. 

11. The Elevation of Labor. While the introduction of these 
new methods may degrade certain classes of labor they may, on 
the other hand, elevate others. The skilled mechanic that has 
been engaged in drilling the plate in Fig. 1 is not necessarily 
degraded by the introduction of the drilling jig, because his skill 
can be utilized to make such tools; and this class of labor, 
namely, the skilled workers in the metal trades, has, on the whole, 
usually been benefited rather than otherwise, by the new 
methods, though at times trying periods of readjustment have 
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ensued upon the introduction of labor-saving machinery into 
their own industry. 

Again the^ unskilled worker who is taken from low-paid menial 
employment and taught to operate a semi-automatic machine 
can usually earn more money than formerly and be elevated to a 
higher plane. The history of manufacturing in New England 
shows very clearly the absorption into the manufacturing 
industries of the successive waves of immigration of unsldllcd 
labor that have from time to time moved into these states. 

12. Increased Production and Decreased Cost. Manifestly 
these new methods have multiplied man's productive power 
many fold, enabling him to produce more per unit of time, with a 
corresponding reduction in the cost of production. This feature, 
and the principles of elevation of labor and extension of the 
field of labor more than compensate in the long run for the 
effects of degradation of labor, though as before noted the many 
benefit at the expense of the few. Human progress apparently 
cannot take place without someone suffering. Theoretically all 
should be greatly benefited by these improved methods, and the 
reason why such has not always been the case is not because of 
the processes themselves, but because their net result is to increase 
production solely. They do not carry with them inherently 
any influences tending to rearrange the distribution of the in- 
creased profits derived from them, nor to offset the effects of 
the fierce competition rendered possible because of this increase 
in productive capacity. Invention and its result always act 
quickly; social and political changes move more slowly. The 
natural law of supply and demand operated quickly under the 
older and simpler methods. The complexity of modern methods 
tends to make these laws act much more sluggishly. It is only 
after a struggle lasting over a hundred years that there is hope, 
even, of instituting reforms that will in a measure restore equi- 
librium of distributive methods so badly distorted by the re- 
sults of the great inventions. 

13. Immediate Results of the Industrial Revolution. It will 
be remembered that at the time of this great industrial change 
the laborer was unprotected by either legal statutes or mutual 
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protective societies of any kind. The first effect of the new 
methods, therefore, was a heartless enforcement of the first two 
principles enumerated above, the worker being suddenly torn 
from the tools of production and degradation of labor of the 
worst kind resulting. No slavery that ever existed could have 
been worse than that into which the textile workers of England 
were quickly thrown, and it is difficult, even allowing for the 
hard spirit of the times, to account for the atrocities inflicted 
upon them by those into whose hands the control of industry 
foil. An account of these inflictions is out of place in this 
treatise but the history of the change should be carefully read 
and pondered by every man before expressing too positive an 
opinion regarding labor matters. Some little extenuation is 
offered^ for the reason why the government and the better 
classes allowed this free " exploitation of labor," in the situation 
in which England was placed at that time. First, she was con- 
tinually engaged in foreign wars which not only occupied the 
attention of the ruling class but made necessary large sums of 
money which were more readily available under the new methods. 
Secohd, but no less important, were the peculiar views on political 
economy then in vogue. 

Darwin's law of the " Survival of the Fittest " and the Mal- 
thusian doctrine of over-population seems to have made a deep 
impression on the existing national ideals. It was the day 
of " laissez-faire " and people apparently believed that these 
things were necessarily so, or if curable they would cure them- 
selves if let alone. 

The British government was quick to see the great commercial 
advantage of the new machines and stringent laws were passed 
prohibiting the exportation of machines or drawings to the 
British colonies or foreign countries. Several attempts were 
made in America, however, to establish the new methods, but 
with indifferent success till Samuel Slater,' a young Englishman, 
who had worked for Strutt, a former partner of Arkwright, 
built in 1790 some Arkwright spinning machines for the firm of 

' See The Factory System and Fantory Acts, by R. W. Cooke Taylor. See 
also Modern Factory System, by R. W. Cooke Taylor, Chapters 6 and 7. 
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Almy and Brown of Pawtucket, Rhode Island. These machines 
operated 72 spindles and were housed in the building shown in the 
frontispiece. While other spinning machines were built at about 
the same time, the success of the Slater mill was so pronounced 
that it has usually been taken as marking the introduction of the 
new factory system into this country, and Slater has been called 
" the father of American manufactures." The first milP in 
the world wherein textiles were produced from the raw material 
under one roof was built in Waltham in 1814. 

The evil effects of the new system were never as bad in America 
as in England, for obvious reasons. The freedom of a . new 
country and the temper of the people were both opposed to such 
a state of affairs; and before the arrival of large numbers of 
helpless aliens, labor legislation had come to the rescue and the 
beneficial effects of the new methods enumerated above began to 
be felt. Nevertheless as the older states become more and more 
thickly populated the evil effects become more pressing and the 
highest of statesmanship will be needed to show a waj? out of 
these difficulties if the system is to remain and fair and equitable 
distribution of its advantages is to be instituted. 

The above influences and effects are, of course, not so marked 
as formerly, partly because the industrial field is much larger 
and hence not so easily disturbed; but they still are, and must 
always remain, characteristic features of transfer of skill and 
transfer of thought, and must alway be reckoned with in judging 
the effects of labor-saving machines or processes. 

The establishment and growth of the new factory system 
were greatly hastened by the changes wrought in methods of 
transportation brought about by the introduction of steam 
power. Obviously the new power-driven spinning and weaving 
machines had to be grouped close to the sgurce of power. In the 
beginning water power -syas the only source available, but as 
steam power came into use the location of factories was not so 
restricted. With improved means of transportation the con- 
gregation of men and machines was not only rendered econom- 

1 See The Industrial Evolution of the United States, by Carroll D. Wright, 
p. 131. 
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ically possible but to the increased efficiency of productive 
methods was added much more effective means of distributing 
the product. Local competition of handicraftsmen, at a dis- 
tance from the factory that would have protected them under 
the old methods of transportation, was thus obliterated. Im- 
provements in methods of transportation have kept pace with 
iinprovement in productive processes, since the new productive 
methods themselves were soon applied to the making of machin- 
ery of transportation. 

To these influences have been added those of the telegraph 
and telephone and other improved methods of communication. 
These are commercial possibilities, and of almost universal use 
and convenience, solely because of modern productive methods. 
Improvements in facilities for transportation or communicating 
intelUgence, therefore, aid productive processes and these in turn 
make transportation and communication more efficient, the entire 
system of production and distribution constituting a most remark- 
able development unlike anything that has ever gone before. 

14. Corrective Influences. As might be expected the direful 
conditions resulting immediately from the Industrial Revolution 
brought into life various reactive movements looking to their 
reform and toward fairer methods of distributing the increased 
wealth that was created. Some of these movements are revivals 
of organizations that had formerly existed and had disappeared 
because of lack of economic necessity for existence. Others, 
such as Socialism, are more strictly political in their character 
and have not, as yet, affected industrial organization directly, 
though exercising great modifying effect indirectly through other 
channels. These last influences lie outside of the scope of this 
discussion. 

There are other movements, however, such as Factory Legis- 
lation, Welfare Work, so called. Labor Unionism, The Arts and 
Crafts Movement and Industrial Education that tend constantly 
to modify industrial methods and conditions. Their content and 
influence will be clearer after further discussion of modern factory 
problems and their consideration is therefore deferred to a later 
section of the book. (See Chapter 15.) 



CHAPTER IV. 

MODERN INDUSTRIAL TENDENCIES. 

15. Definitions. The new industrial metiiods have greatly 
accelerated certain tendencies that had already manifested 
themselves in the old domestic factories and some of these de- 
serve more than passing notice as they are affecting not only 
productive processes but our social organization as well. Per- 
haps the most important of these influences are those that tend 
toward — , 

(1) Aggregation or increase in size of industrial enterprises. 

(2) Specialization or the limiting of the field of activity, not 

only of enterprises but also of men. 

(3) Standardization or the reduction of all lines of product to 

a limited number of types and sizes. 

(4) Extreme division of labor, following aggregation, special- 

ization, and standardization and requiring special con- 
sideration. 

These tendencies are all closely interlocked with each other, 
and with modem productive methods. It will be clearer, how- 
ever, to discuss them separately before summing up their joint 
action. 

16. Aggregation or Increase in Size. The tendency for all suc- 
cessful industrial enterprises to constantly increase in size is one 
of the most significant features of the modern industrial field. 
The reasons for this tendency are several fold. There are cer- 
tain advantages that inherently accrue to^coagtegatedJabor^ 
centrally controlled, as against individual effort. The large fac- 
tory ca n purchase^j jxJaJffe niia,Tititieg and hence more advan- 
tageously. As the quantity of suppHes purchased increases 
the large factory tends continually to manufacture its own sup- 
plies from raw material, thus tending to increase its size and to 
control more completely the manufacture of its product. If 

21 
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well managed, the fixed charges (i.e., for management, super- 
intendence, etc.) will, in general, be less^ than those of its smaller 
competitor, per unit of product. The prestige and influence of 
a large factory assist materially in selling its product, largely 
because of the apparently greater stability and permanency 
which it suggests. A large organization can afford to hire a 
better class of men especially for the higher positions of admin- 
istration or design. These advantages were, no doubt, appre- 
ciated before the present industrial era by the masters of the 
handicraft factories, as records clearly show. 

Modern industrial methods have not only magnified these 
natural causes of industrial growth but have added others. The 
handicraft system of manufacture was essentially individual in 
its character, congregated labor or factories being incidental 
and not essential. The very fact that the new machines were 
power-driven made it imperative that they be grouped near the 
prime mover, the number of machines that could be worked 
depending only on the power available. With the unUmited 
power provided by the steam engine the size of the factory and 
its consequent profits were limited only by the available mar- 
ket. The modern factory system is, therefore, essentially based^ 
on congregated labor and the natural tendency of the large and 
strong to grow larger and stronger at the expense of the smaller 
and weaker has not, until lately at least, been held in check so 
far as factories are concerned, though the same tendency has 
been closely regulated in other human relations. Furthermore, 
as industry grew, undertakings became larger and more complex. 
The first locomotive was a mere toy compared with the three- 
hundred-ton Mallett compounds of our day, and industrial 
plants have grown in proportion. 

' This is not always true. For instance, a large manufacturer making a 
wide range of product may not be able to meet the prices of a small manu- 
facturer who is competing only in one or more lines for which he can furnish 
an adequate manufacturing equipment at less cost than his big competitor 
and with a lower fixed charge. 

' Some critics of the modem factory system have advocated the electrical 
distribution of energy as a means of doing away with congregated labor and 
returning to individual effort. A very cursory survey of the industrial field 
will convince anyone of the futility of such speculation. 
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But there is another and very important reason for the in- 
creased size of manufacturing plants that has its origin in the 
financial basis of modern methods. This is the economy aris- 
ing from the use of better tools, which, usually, are justified only 
with larger output. Referring to Fig. 1, suppose that it is 
required to drill four pieces Uke A and that it requires $3 worth 
of skilled labor to do the work. Assume also that the cost of the 
jig B is $10. Clearly it will not pay to make a jig for the four 
pieces. But suppose now that 500 pieces are to be made and 
that by using the jig a semi-skilled man, receiving $2 per day, 
can drill the entire lot in five days, at a total cost of $10. Then 
the cost of drilling, per piece, including the cost of the jig will be 
+ $10 



500 



= 4 cents; whereas when drilled by hand the cost 



$3 00 
was — -7 — = 75 cents per piece. If fourteen pieces were, re- 
quired the cost would be about the same with or without the 
jig. That is, the question of whether it will pay to make tools 
and apply transfer of skill depends primarily on the quantity to 
be made. The greater the quantity to be made, the more com- 
plete and costly may be the tools. But the more complete the 
tools the cheaper becomes the product, and a decrease in the 
cost of the product stimulates the demand for it; and this in 
turn increases the number that can be made. Thus we see an 
ever-widening cycle limited only by the available market, and 
in certain lines, where the product is greatly desired by all and 
the cost of the material low, as in watches, the limit is practi- 
cally set only by the population. Where the quantity becomes 
great, as in typewriters, watches, guns, shoes, etc., the advan- 
tages of the system can be realized most fully, and much of the 
machinery employed is of the full-automatic type involving 
also " transfer of intelligence. " Such manufacturing is known 
as " mass production." ' 

These reasons for industrial growth are entirely aside from 
certain other natural tendencies which should be noted. Manu- 
facturing industries tend as a whole to congregate in locations 
which are advantageous to the industry either because of cheap 
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material, cheap labor, ample supply of labor, transportation 
facilities or similar reasons. The tendency to organize is, as 
before noted, deep rooted in human nature; it is, in fact, a basic 
feature of civilization. It is very natural, then, that industrial 
interests should organize for mutual help and benefit. So on 
one hand appear labor unions or combinations of workers, and 
on the other hand manufacturer's associations, consolidations, 
syndicates, trusts; and all are logical results of the principles 
on which modern industry rests. Back of both kinds of organi- 
zation there are good economic reasons for their existence; but 
the unreasonableness and violence often displayed by the one 
and the ruthless profit-wringing methods of the other have, to a 
large extent, obscured from public view what good elements 
they may possess. However, it is not likely that these organi- 
zations can be suddenly legislated out of existence. Their 
evil practices will disappear only as public sentiment develops 
against them, and regulative legislation will be effective in 
proportion to the growth of nation-wide ideals looking to a 
wise and fair use of the power which organization confers upon 
vast combinations of either employers or employees. The last 
two decades have seen a wonderful change in public sentiment 
towards congregated industry and its evils, particularly on the 
side of the employing class, and it is hoped that the world will 
soon outgrow and render impossible these defects as it has 
eliminated, it is to be hoped forever, other evils equally bad. 

Specialization. 

17. General Features. The underlying principle of speciali- 
zation is division of labor; but the term division of labor has 
become associated with the individual worker, whereas speciali- 
zation is, in general, far reaching in its effects, and influences 
industrial enterprises of all kinds. • The tendency to confine the 
activities of an enterprise to a limited portion of the field may 
be seen by studying the development of any branch of manufac- 
turing industry. Not many years ago it was common to find 
single machine shops producing many and varied lines of Work. 
Engines, boilers, mining machineiy, marine work and in fact 



MODERN INDUSTRIAL TENDENCIES 25 

almost anything in the line of machine construction were designed 
and built in the same shop. As the industrial field broadened 
and competition became keener, manufacturers found that they 
could produce more cheaply by concentrating on fewer lines of 
work and obtaining greater quantity of product in these lines, 
since, as has been shown in Article 16, cost is dependent to a large 
extent on quantity. This tendency has been greatly hastened by 
the difficulty of keeping up with the progress of manufactiu-ing in 
a number of lines, particularly where the industry rested on a 
scientific basis. Many new industries have sprung up that are 
very limited in scope either because they are based on patents or 
chemical processes, or because, like many of the continuous proc- 
ess industries, such for instance as cement manufacturing and 
similar undertakings, they are naturally so limited. Again as the 
industrial field grew, manufacturers found that they could buy 
many things, formerly made in their shops in small quantities, 
much cheaper than they could manufacture them. Thus, 
formerly, every shop made its own small tools and appliances 
such as taps and dies, bolts, etc. But other men were quick to 
see that by manufacturing such supplies in quantity they could 
sell them to other manufacturing plants, that used them in small 
quantities, much cheaper than the latter could make them. The 
larger quantity was secured, of course, by supplying many users. 
The result has been that the factory of to-day is no longer self- 
sufficient to its purposes, but depends on many sources, not only 
for its raw material, but often, also, for the greater part of its tools 
and appliances great and small. It may, in fact, find it advan- 
tageous to manufacture certain sizes of a given product and rely 
on other factories for other sizes, depending upon the quantity of 
trade it can command. This tendency toward specialization 
grows constantly, the underlying economic reason being, as before 
noted, the advantages accruing from division of labor and transfer 
of skill. 

There is a somewhat curious reversal^ of this general law that 
sometimes occurs and that should be noted. It may occur that 
an enterprise may not, in the beginning, find it advantageous 
■ See also Chapter XIL 
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to operate, say, a foundry, but because of the limited amount of 
castings used, can secure them from specialists cheaper than it 
could make them. As the business grows, however, there may 
come a time when the quantity of castings is sufficient to warrant 
the operation of a foundry, thus saving the profit formerly paid 
to the specialist. Thus as enterprises grow larger and larger their 
abiUty to manufacture all the accessories of their business in- 
creases and they are able to command a wider range of finished 
product. This is well illustrated in the great electrical manu- 
facturing companies that now manufacture many of their own 
accessories such as porcelain, oil cloth, mica-board, etc., that 
formerly were furnished by specialists. There is often a great 
advantage in being able to manufacture these accessories aside 
from the financial saving, in that it affords a better control of 
the sources of supply, which is not a small matter in these days, 
when time of delivery is often an important factor. 

18. Specialization of Men. As the field of an enterprise 
narrows, the character of its plant necessarily also narrows, the 
limit being reached in the form of continuous industries (Article 
35) where practically no flexibility exists in the character of the 
process, each tool or machine being specially designed for its 
particular function, and no other. The range of the tools and the 
work of a specialized shop is, hence, narrower than those of the old 
general establishment, that now survives only in the form of the 
repair shop. This, of itself, tends naturally to narrow the field of 
action of the man employed in the industry and, in addition, the 
same influences that are narrowing the field of activity of each 
enterprise are also at work, internally, narrowing the field of the 
worker. This is so because greater output can be obtained when 
men are specialized, the skill and speed in any operation in- 
creasing with the specialization. These two infiuences, special- 
ized machinery and the resultant division of labor, have already 
produced some very remarkable results. Not so many years ago 
the shoemaker measured his customer's foot and made the shoe or 
boot completely. To-day by means of specialized machinery and 
labor the making of a shoe is divided up into a great many 
operations, so that the operator may spend his entire life in 
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sewing one kind of a seam or running a machine for nailing on 
heels. Shoemaking as a trade has disappeared and its place has 
been filled by a highly specialized industry. 

Certain factories make, as a rule, only a limited class of shoes 
and the operations of making them have become most highly 
specialized, following the specialization of the machinery, and 
other factory influences tending to extreme division of labor. 
This tendency exists everywhere, the influence of the new 
methods being always to narrow the field of the worker, and to 
require more special skill either of hand or mind. 

19. Advantages and Disadvantages of Specialization. The 
advantages that flow from specialization should be noted. 
Obviously the product can be produced more cheaply than under 
the older general methods, and this, in itself, should benefit 
humanity. It is indeed this basic fact that has given these new 
methods Such a strong hold upon the manufacturing world. 
With all the disadvantages of the new methods they have added 
tremendously to the comfort of living and can be made more 
effective in this direction if properly controlled. Because of the 
principle of the extension of the field of labor (Article 10) count- 
less thousands of men and women are now employed in industries 
that they formerly could not have entered, and at higher wages 
than they could ever have obtained at the callings otherwise open 
to them. Undoubtedly the advantages offset the disadvantages 
but the disadvantages should not be overlooked or forgotten. 
The greatest of these perhaps is the destruction of the old trades 
and the disappearance of the old, all-around mechanic. This, 
in itself, would not be so bad if the changed conditions allowed 
an opportunity for those coming after to enter industry easily 
and advantageously.^ But the passing of the old methods 
took away, also, the old apprenticeship systems leaving little or 
no provision for preparing men for industry. This, however, 
while serious is not beyond remedy. The change was so sudden 

' The situation is paralleled in other lines. Thus the advent of the tramp 
steamer with its specialized crew has eliminated the sailing vessel with its 
all-around seamen. But no one would deny the economic advantage of the 
new methods though many may deplore the passing of the picturesque old 
"wind-jammer." 
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that manufacturers and educators had not sufficient time, or did 
not realize the situation, until the mischief was done. To-day, 
however, many influences are at work tending to supply this 
deficiency in our industrial system and there is great reason to 
hope that this need will soon be met (see Article 171) . 

Extreme specialization may expose a factory or other enter- 
prise to serious financial outlay, if not ruin, because of sudden 
changes in processes, or new inventions. This has been markedly 
so in the New England weaving industries and similar highly 
specialized enterprises where the . rapid advance in machinery 
has put a heavy financial burden on existing factories, thus 
favoring new manufacturers seeking an entrance intq the field. 
Continuous processes, especially those depending on some 
chemical reaction for their methods, are always in danger from 
new and more economical methods especially if these latter are 
patentable. A highly specialized plant may often be at a dis- 
advantage, as compared with one less specialized, in periods of 
depression when certain lines of product may not be in demand 
while others may be in good demand. 

The same danger may face a man who is highly specialized. 
A change of process or a new invention may almost instantly 
eliminate his calling, and it is becoming increasingly difficult for a 
man to change from one calling to another of equal renumeration 
because of the special skill required in each calling. The tend- 
ency is always to make the distance between the worker and the 
tools of production wider and wider, with an increasing need of 
concerted regulation of industry to compensate for these dis- 
advantages. 

Standardization. 

20. Economic Basis. Specialization, as has been noted, is the 
confining of human activity to a limited field. In industrial 
work this means the limitation of an enterprise to a portion of the 
field and to the production of a limited line of products. But 
even when the line of products is limited, there are usually many 
types that are possible in that line and an infinite number of 
sizes of any one type. Thus suppose a manufacturer specializes 
in the manufacture of men's shoes. Here there is no limit to the 
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types that may be produced and no limit to the number of sizes of 
any type since no two feet are exactly alike. Again a manu- 
facturer may specialize on the production of motors between the 
sizes, say, of one-half horse-power and twenty horse-power. 
Here again many types are possible and an infinite number of 
sizes for each type. But it has been shown that one of the 
essentials of cheap production is quantity, and for a given total 
output the greatest number of each element entering into the 
product is secured when the numbers of types and sizes are a 
minimum. By standardization is meant the reduction of any one 
line to fixed types and sizes. Thus in the case of the manu- 
facturer of shoes he selects a few types that, in his opinion, will 
find favor in the market. But each foot is not measured and a 
shoe of the required type made to these measurements. A 
limited number of sizes of each type is manufactured, these 
sizes being selected, by previous experience, so that any average 
man can find a pair that will fit him. The same holds true for 
the case of electric motors discussed above, and in fact for the 
entire field of manufactured products. Of course small quantities 
and special machines must always be made for certain con- 
ditions; but wherever goods are produced in quantity the above 
conditions apply. This form of standardization may be called 
the method of the average solution. It is applicable to all 
manner of goods from watches to locomotives. The basis for its 
use is, evidently, economic production. It is, in a way, an ex- 
tension of specialization. 

21. Interchangeability. There is another and very important 
ground for standardization and that is the desirability of having 
parts interchangeable. Standards of exchange have long been in 
general use, and these have, most usually, been fixed with a view 
to convenient use rather than on a scientific basis. The imits of 
weight and measure are examples of this form of standard. They 
may not even be the most logical, or most convenient, but once 
established they can, in general, be changed only by slow degrees, 
if at all. 

The importance of such standards will depend on the extent 
of their use. If widely used they may be definitely fixed in 
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character and magnitude for the protection of the public by 
legal statute, as is the case with weights and measures, thus 
securing accurate interchangeability of commodities. Again 
standards may be adopted in some line of industry for the pur- 
pose of securing interchangeability of product, and their import- 
ance may, through growth, be of such universal interest that 
they may become legally fixed. Thus it is entirely conceivable 
that our government in the interests of shippers and others 
might standardize, say, the gauge of railway tracks, or it might 
legalize industrial standards, such as screw threads, so as to 
secure universal interchangeabihty. It is presumed, usually, that 
such standards have been determined with such care and intelli- 
gence that they are the best that can be devised for the pur- 
pose. This is not always true, however, and, even if true, a 
standard that is satisfactory to-day may be far from being so 
tomorrow. The present system of gear teeth used in this 
counti'y was very satisfactory until the problem of the automo- 
bile drive made other standards desirable. It is evident that 
standardization may be of state, national or even international 
importance. 

Aside from the consideration of standards, as viewed from 
the standpoint of general use, either by the public or by a special 
industry, each shop may have its own special problem in stand- 
ardization. A basic principle in mass production is that every 
machine element, or other manufactured part, shall be, as nearly 
as possible, exactly like every other similar elenjent or part. 
This is necessary for three reasons. Every manufactured prod- 
uct is, in general, the work, not of one man, but of many men 
and is built up on the assembly floor (or corresponding place) 
from parts made by workmen who may never see the finished 
product. They may not even know, when doing their share 
of the work on the particular element on which they are em- 
ployed, what the finished product may be Hke; nor, in general; 
is this information necessary to their work. A modern factory 
on mass production is like a river, the various elements flomna 
like tributaries from the different departments and merging 
smoothly into the stream of finished product that goes out 
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through the shipping room. Clearly the success of such methods 
depends on every element being exactly right or standard as 
such requirements are termed. 

Furthermore, accuracy of form in every element is important 
wherever duplicate parts are required. With machinery built by 
the old-hand methods a broken part could be replaced only by 
sending it to the factory as a model, or sending its exact measure- 
ments in some other way. To-day all manner of product, from 
watches to locomotives, are manufactured on the interchangeable 
system and repair parts may be ordered by number from the 
factory with a good assurance that they will fit into place with 
little or no work upoii them. And even when the question of 
duplication is not so important, the very fact that each element 
must pass through several machines, or tools, requires accuracy 
and duplication of form. Thus spare parts are not needed in 
such product as shoes, and the accuracy of form required need 
not be so important as in making fire-arms; yet even in work 
of this character the fact that each element must pass through 
more than one machine or process, and the avoidance of accumu- 
lated error in the final product demand duplication and accuracy 
of form unknown in the old-hand processes. The extent to which 
this form of standardization may be carried will depend, of course, 
on the quantity to be made. Accurate duplication of parts is 
dependent on the character and extent of the tools employed 
and these, as has been seen, depend on the quantity to be made. 
The degree of perfection that has been reached in mass production 
in America is remarkable, and the method as before noted is 
being applied to all manner of manufactured goods. The 
modern machine processes of production lend themselves most 
naturally to this kind of work. 

Nor does the idea of standardization stop with the considera- 
tion of each unit of product by itself. The same standard 
part may be used for several machines. Thus the same bed- 
plate and frarne may do for motors of several capacities; a careful 
study of several sizes of machines and machines of different 
kinds may make it possible to use the same part or parts in all of 
them, thus still further reducing the number of kinds of parts 
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and increasing the quantity of each. The general idea, therefore, 
is to reduce each line to the smallest number of types and sizes, 
not only so far as the finished units are concerned, but as far as 
the idea can be carried down into the details of manufacturing. 

The idea of standardization may be extended to other and 
less/material aspects of production. Thus if it is possible to 
fijid out which of several methods, or sequence of methods, will 
produce best results in doing a given piece of work the best com- 
bination may be recorded and used as a standard method of 
procedure, it being understood that this particular combination 
is the best, until some other better way is devised. Again where 
the element of time is concerned, as in fixing piece rates, a record 
of performance will enable the manager to establish standard 
times of performance that are valuable not only for setting piece 
rates, but also for predicting costs. Just as material standards 
tend to keep up the accuracy of the product, so standard times 
and methods tend to raise the quantity of product. 

22. Advantages and Disadvantages of Standardization. The 
primary advantage of standardization is, of course, reduced cost. 
Not only is this true of the direct cost of production due to 
increased quantity, but also because as standardization reduces 
the required number of elements a corresponding decrease in the 
tools required naturally follows. The indirect expenses also 
decrease with standardization. Evidently less engineering tal- 
ent and less clerical help and superintendence are required to 
handle a given output consisting of a few types and sizes than to 
handle the same output if consisting of many types and sizes. 
Standardizing the product reduces the variety of stores that need 
to be carried on hand, thus reducing the investment for a given 
output. It is evident that much more prompt delivery of prod- 
uct can be made with standardized goods than with those that 
must be built specially. "To the customer, therefore, standardi- 
zation insures prompt delivery, lower prices, and interchangeable 
parts. 

Of even greater importance, perhaps, is the effect that stand- 
ardization has on the quality of the product. Every machine 
Qr piece of finished product is, in the first instance, more or 
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less of an experiment, becoming increasingly so as its scientific 
and mechanical features become more complex. It is clear that 
the more a given machine is worked upon and the oftener it is 
built, the more perfect it will be. Standardized product is likely 
to be more satisfactory than special product for this reason, 
everything else being equal, and the customer should have very 
good reason for departing from standard types before doing so. 

Standardization tends to concentrate the engineering and 
manufacturing talent of the factory with a consequent high 
development of product. 

Standardization has, however, some serious disadvantages, 
and one of the most important is its tendency toward inflexibility, 
and hence toward impeding progress. Even in the case of 
standards of universal use this tendency is felt. Thus the 
metric system of weights and measures possesses many advan- 
tages over our present system; but there are so many serious 
objections to changing our standards that the introduction of 
the metric units has met with strenuous opposition. In Eng- 
land an antiquated system of money persists because of these 
same reasons. The standards of to-day though representing the 
best skill and knowledge obtainable may be inadequate or 
unsuited to the work of to-morrow. Our most widely used 
standards, such as standard weights and measures, standard 
bolts, flanges, gear teeth, not to mention our scientific standards, 
are objects of constant enquiry and criticism. Once a standard 
becomes widely used it is very difficult to change' it, and no one 
matter is of greater importance in organizing a manufacturing 
industry than the consideration of its general standards. 

And these same criticisms apply to standardized product 
of all kinds. Once the types and sizes of a line of product are 
fixed for mass production everything pertaining to the production 
is standardized as far as possible. Drawings, patterns, special 
machinery and operations are all specially arranged for the work, 

' No better example of this can be found than in a people's language. 
The difficulties experienced in trying to hasten changes in our own spelling 
that are obviously needed, is some indication of the difficulty the Chinese, 
for instance, would have in modernizing their written language. 
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and these cannot, usually, be changed or adapted to other types 
except at great financial loss. Special tools and processes are, 
as a rule, absolutely useless except for the purposes for which 
they are designed, and changes in type and size almost always 
mean heavy expenditures for new special appliances. 

It has been said that America stands in danger of losing 
her manufacturing supremacy because of the extreme to which 
mass production has been pushed in this country. The tendency 
to resist change or improvement, and to use new ideas and new 
patents only when compelled to is, no doubt, strong where mass 
production prevails; and as enterprises become larger, and com- 
binations of interest more common, this tendency may become 
very detrimental to progress. Serious as these drawbacks may 
be, they in no manner outweigh the advantages that accrue from 
mass production, and the tendency is to extend the method in 
all lines as fast as quantity will permit. 

Division of Labor. 

23. General Principles. It is human experience that as a man 
concentrates his efforts, either mental or manual, his skill in his 
chosen specialty, and the quantity of his product increase. It 
was shown in Article 18 that specialization in machinery had a 
powerful influence in specializing the workman and thereby 
extending the principle of division of labor. But division of 
labor may be furthered by other influences. The very growth 
of all lines of human knowledge and activity makes it increasingly 
diflBcult for one man to retain a grasp of any one entire field. He 
must be content to cultivate a small portion of it. Men of 
leisure may still cultivate scholarly habits and acquire broad 
learning, but in the industrial fi^d and in other fields such as law, 
medicine, or teaching, or in fact wherever renumerative service 
is a factor, the tendency is to require more expert knowledge or 
skill rather than the older forms of general information. Even 
then the total knowledge of the expert may exceed that of the 
older all-round practitioner so vast has every field of knowledge 
become, while his expert knowledge or skill is vastly superior 
to his predecessors in the particular branch in which he has been 
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trained. This general tendency is true of all '^professions as well 
as of all humble callings. 

24. Division of Mental Labor. The term division of labor has, 
from long usage, become associated in the pubhc mind with 
manual processes. But productive labor is, in general, both 
manual and mental and just as there may be division of manual 
labor so there may be division of mental labor or division of 
thought.! Modern productive methods tend constantly to sep- 
arate mental labor from manual labor and then to subdivide 
each into smaller and smaller parts. The subdivision of manual 
labor is greatly furthered, as has been seen, by the extended use 
of tools. Subdivision of mental labor on the other hand is 
hastened by an increase in the amount of knowledge and mental, 
development necessary to successfully perform the work in 
hand. Thus the mental labor of designing machinery is per- 
formed largely apart from the actual production; and this 
mental labor has become very closely specialized as the scientific 
basis of engineering has grown. This process of subdivision 
is greatly hastened in both manual and mental operations by 
increased quantity since this, of itself, enables the manager to 
avail himself of the inherent advantages of -division of labor 
already discussed. 

The net result of these influences is to subdivide constantly 
all lines of human endeavor. Thus productive industries 
are usually divided, primarily, into three branches, namely, 
financing, producing and selling, the work of the first and last 
being purely mental. The productive branch is again divided 
into planning and building, as illustrated in the engineering and 
production departments of manufacturing establishment. This 
last subdivision should be carefully noted, as it is one of the best 
examples of a clear-cut division of the mental labor of production, 
so far as design is concerned, from the manual work of actual 
production. And it is to be carefully noted that the same 
influences that split factory organization into these fairly well- 

' These basic principles which lie at the bottom of modem factory organi- 
zation and administration were recognized long ago by Charles Babbage.' 
See Economy of Manufactures, pp. 169 and 191. 
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defined groups arc still at work internally in all of them. The 
work of the president of a large works may be entirely mental, 
while that of some of his assistants may be entirely of a manual 
character. The chief engineer of a large works does almost no 
manual labor, while the man who traces drawings does little 
mental work, and in between these two extremes will be found 
all gradations of combined mental and manual work. The 
scope of the department of a works engineer extends all the way 
from planning a new factory to the actual making of shop tools 
and fixtures. 

All productive processes mental and manual were originally 
performed in the shop itself and in the case of very small shops 
this is often still the case. As works have grown in magnitude 
the continued application of the above principles has taken 
out of the shop a large part of the planning or mental processes 
and placed it in separate auxiliary departments. The much 
discussed methods of so-called " scientific management " aim, 
among other things, to carry the process still farther in the 
actual work of production. They aim to do the mental labor of 
production in a separate planning department and to predict the 
results of productive processes in a maimer analogous to that in 
which the engineering department conducts the scientific part of 
machine design. 

2S, Summary. The economic principles and natural tenden- 
cies of the industrial field that have been discussed in the pre- 
ceding articles, namely, transfer of thought and skill, division of 
labor, aggregation, speciaUzation and standardization have had, 
and are still exerting, important and far-reaching influences, not 
only on industrial methods, as already described, but also upon 
industrial ownership, industrial organization, and more import- 
ant still, upon our social 'and political fabric. 

The problems of ownership and organization will be dis- 
cussed in succeeding chapters and it remains to consider here, 
very briefly, the effect of these tendencies upon the workman. 

As before noted the first effect of these influences is always 
to subdivide labor and to specialize men. This has already 
resulted in the disintegration of most of the old trades and the 
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substitution in their place of specialized men of many grades, 
varying from the manager or designer whose work is purely 
mental, down to the operative of whom little skill and almost 
no mental effort are required. Each worker, however, is more 
highly skilled and more productive in the particular operation 
that he performs than was his many-sided predecessor, the 
" all-around " mechanic. This speciaUzation, of itself, is not so 
deplorable as might appear at first sight. It is not considered 
deplorable that a doctor specializes on one organ of the human 
body or even on one disease of that organ; nor that teachers 
now specialize in a few subjects, rather than trying to cover 
the whole realm of human knowledge. It is only in the cases 
where the operations are repeated rapidly, and require little skill 
or mental effort, but great concentration of attention that spe- 
cialization becomes a menace to the worker. More enlightened 
management will see to it that operators on such work obtain 
the relaxation necessary to such work or communal regulation 
of some sort will insist upon it, as it has upon other similar 
reforms. 

There is one effect of specialization, however, that should 
be carefully noted. Specialization tends to classify men; and as 
the numbers of any class increase the individual loses his person- 
ality in that of the class. He becomes, to the manager, simply 
one man out of many, all rated alike, and imknown to him 
perhaps, by looks or even name, a numbered cog in the great 
machinery of the works. The gap between the worker and the 
ownership of the tools of production is still farther widened by 
specialization and he becomes more and more dependent for his 
daily bread on conditions over whick he has little or no control. 
Recognition of such superior qualities as he may possess either 
as a man or as a mechanic becomes increasingly difficult, the 
tendency of these influences being to standardize men in classes 
and fix their wages accordingly. 

What more hatural than that, under these circumstances, 
the best of men should turn to organization as a means of keeping 
the average wage of their class as high as possible? As the 
individuality of the worker is merged into that of a class, the 
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class naturally reflects only the common attitude and ideals ot 
the individuals composing it, bearing on the object sought. 
Organization brings a sense of power, and the demand of the 
class is not what the several individuals of the class may be 
worth but a demand for as much as it can wrest from the em- 
ployer. Everyone that has had experience knows that when 
men are classified and standardized the amount of work done 
by the better man falls off as his individuality is lost in that 
of the class, the standard of output tending toward that of 
the lowest producer. On the other hand, as has been shown, the 
demand of the class always tends to approach or exceed the com- 
pensation due the best worker. This condition is fair neither to 
employer nor employee and is the most difficult, and at the same 
time the most important probleraof modern industry. It will be 
referred to again in discussing the problem of compensation of 
labor (see Chapter XIV). 



CHAPTER V. 

FORMS OF INDUSTRUL OWNERSHIP. 

26. General. The foregoing chapters will have made it clear 
that industrial organizations tend to become larger, partly 
because of the inherent advantages of the large plant that comes 
from production in quantity, and also because as the industrial 
field broadens, undertakings become larger in size and require 
larger plant and capital to operate them successfully (see Article 
16). Growth, as already noted, almost necessarily involves a 
change in the manner of organization of nearly all kinds of in- 
dustrial undertakings, and may also, though not necessarily, 
require changes in the manner in which the undertaking is 
owned. It is important to have clearly in mind the several 
ways in which a plant may be owned. These are 

(1) Individual ownership. 

(2) Partnership. 

(3) Joint Stock Association. 

(4) Corporation. 

Any undertaking large or small may be owned in any one 
of these four ways. Large undertakings are usually owned by 
corporations for reasons that will follow, but there are many 
instances of very large undertakings that are held individually. 

27. Individual Ownership. This form of ownership is, of 
course, the oldest and simplest and, in some respects, the most 
natural. Its characteristics are the same no matter how small 
or how large the undertaking may be. The individual pro- 
prietor is the supreme judge of all matters pertaining to his 
business, subject only to the general laws of the land and such 
special legislation as may affect his particular business. He 
may hire whom he pleases, and delegate such powers as he pleases 
to his employees. He may also conduct any and all lines of 
industry that he wishes to. The entire responsibility and author-" 

39 
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ity belong to him personally and the profits or losses are his 
own. His legal liability, on the other hand, covers all his pos- 
sessions. The individual owner is not required to be legally 
registered, thus giving public notice of his business intentions, 
unless he wishes to operate under an assumed name, in which 
case he must usually register with some public oflBcial, and 
make a full statement regarding the business which he intends to 
establish, and state the name of the person responsible for all 
obligations and liabilities of the enterprise. 

28. Partnership. As enterprises grow large the method of 
individual ownership may become inadequate. The duties and 
responsibilities may become too arduous for a single individual 
or the proprietor may desire to encourage valuable employees by 
a share in the profits. He may wish to associate with him men 
having capital or special skill and knowledge, so that for reasons 
of finance, personal liking or commercial gain, a partnership is 
formed. In these days of large undertakings a partnership is 
often formed at the beginning of the enterprise for reasons that 
are obvious. 

A partnership, or firm as it is often called, is, then, a group 
of men who have joined capital or services for the prosecuting 
of some enterprise. The exact relations and agreements that 
may exist between or among them may vary. Thus one man 
may contribute capital, another experience or services, and 
another may contribute prestige, in any way that may be agree- 
able and satisfactory. 

The law, in general, allows a partnership as much freedom as 
an individual in transacting business, and a partnership like an 
individual owner may engage in almost any number of legitimate 
enterprises without legal restriction. 

It is evident, however, that since more than one proprietor 
is interested in the business it is important that the rights, 
responsibilities, and obligations of a partnership shall be legally 
defined; hence there is in all states a considerable amount of 
legal enactment regulating partnership. The necessity of this 
regulation is clearer when it is considered that every member of 
a partnership retains certain personal rights and obligations that 
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are not merged into his rights and obhgations as a partner. Thus, 
in general, the law holds the firm, and each and every member 
thereof, legally and morally liable for any and all acts of every 
other member, committed in the name^of the firm and within the 
scope of his authority as a member of the same. Each partner is 
responsible, financially, for all debts and obligations of the 
partnership, and judgment may be obtained and collection 
executed against the private property of the individual partners 
if the assets of the firm are not sufficient to cover the obligations 
of the firm. On the other hand, a partner is not responsible for 
the personal obligations of his co-partner incurred outside of the 
scope of his authority as a member of the firm. If a partner has 
financial difficulties, for instance, in building himself a residence, 
or if he should commit a felony in some way not connected 
with the business of his partnership, the firm is not liable, since 
these acts were not within the scope of his authority as a member 
of the firm. In fact a man might be a partner in several enter- 
prises and would be responsible in such a case for the obligations 
of each firm only as far as his acts were within his authority as 
a member of each. 

While the law, in general, allows a partnership almost as 
much freedom as an individual there is one form of partnership 
that is a little more closely restricted, namely, that which is 
known as a limited partnership. In this form of organization a 
partner may enter a firm under the condition that his liability or 
obligation is limited to the amount of his contributed capital. 
In such a case the firm must file a certificate with the proper 
official stating who the partners are, the extent of their liability, 
the place of business, etc., and give such publicity to its organ- 
ization as may be necessary to protect those doing business with 
them. Usually the capital of each limited partner must be paid 
in and there must be one unlimited partner whose liability is not 
limited. This form of partnership is not very common. 

29. Joint Stock Association. A joint stock association is a 
partnership with certain peculiar features that bear some re- 
semblance to those of a so-called corporation which will be 
described later. Its organization must be authorized by law, 
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and it may assume a corporate name. It may issue stock to its 
members and this stock is transferable. It is formed, however, 
by mutual agreement of the members, and no publication of its 
articles of organization is required. A joint stock association 
may sue a member and may be sued by its members. The 
members, however; ^are mdividUally liable for all debts and 
obligations of the association after the property of the asso- 
ciation is exhausted. This form of organization is of little 
utility and is not often used. The name, however, should not 
be confused with that of stock corporations which are much 
different in character. 

CORPOHATIONS. 

30. Nature and Classification. A corporation is, by nature, 
an artificial person created or authorized by legal statute for 
some specific purpose. It can have only such rights and privi- 
leges as are conferred upon it by law. These rights, privileges 
and obligations vary in different states, depending on the nature 
of the business, and the force of public opinion. A corporation 
is composed, usually, of a number of persons; but it should be 
especially noted that these members or stockholders are not the 
corporation, which has an entity of its own and an existence 
entirely apart from that of its individual members. Conse- 
quently a corporation can carry on business in its own name only. 
A stockholder in a corporation is, usually, not liable for his in- 
debtedness beyond the amount of his stock, differing radically in 
this respect from a partnership. In former times this was not so, 
and there are still special cases where the stockholder is liable 
for more than his holdings but, as a general rule, his liabilities 
are limited to the value of his stock. A stockholder may do 
business with the corporation, entering into a contract with it. 
He may sue it and he may be sued by it. In a corporation any 
man may sell his stock at will and any man, who may, can buy 
an interest in the form of stock holdings. In this respect, again, 
the corporation differs radically from the partnership in which no 
member can transfer his share of interest to anyone without the 
consent of the- other members of the firm. 
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A corporation, as before noted, must be created by law. 
Individual owners may, as before stated, engage in any legit- 
imate business without public notice, but in order to organize 
a corporation, a certificate of incorporation must be filed with 
the proper authorities. This certificate must, in general, contain 

(1) The name of the proposed corporation. 

(2) The purposes for which it is to be formed. 

(3) The amount of capital stock and its division into common 
and preferred stock if there is such. 

(4) The number of shares of capital stock and the value per 
share. Maximum and minimum limiting values are sometimes 
placed by law on the value of shares. 

(5) The location of the principal business office of the cor- 
poration. 

(6) The number of its directors with the names and addresses 
of the original directors. 

(7) The names and addresses of the subscribers to the certifi- 
cate and the number of shares that each agrees to take. The 
state will then issue a charter to the organizers, authorizing 
them to engage in the proposed business. A corporation is not, 
in general, permitted to engage in a business not fairly within 
the provisions of its charter, though the charter may be, and in 
the case of large corporations usually is, very broad and liberal. 

Corporations are used for such a wide range of purposes 
that classification based on the purposes for which they are 
formed is useless and confusing. Thus corporations may be 
formed to manage a college or a church, an industrial enterprise, 
a railway system, a bank, or in fact almost any human activity. 
The only line of demarcation that is logical or useful divides 
corporations into 

(1) Public corporations. 

(2) Private corporations. 

Public corporations are those formed by a community for 
governmental control and are often called municipal corpora- 
tions. In general, all other corporations are classed as private 
corporations. Corporations formed to operate utihties that 
serve the public, such as railroads, gas and electric lighting 
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plants, telephones, and telegraph systems, are sometimes called 
quasi-public corporations, but if they are conducted for private 
gain they are properly classed as private ventures. The ser- 
vices which this class of corporations render make them much 
more interesting and important to the public, and they are in- 
creasingly liable to close regulation by legislation; nevertheless, 
if conducted for private gain, they are not public corporations. 
The control by the public of quasi-public corporations is espe- 
cially important in a service that is a natural monopoly. 

31. Capital and Capital Stock. The capitalization or capital 
stock of a corporation is the nominal capital authorized by its 
charter; that is, the number of authorized shares multiplied 
by their par or face value as fixed by the charter. These shares 
of stock are freely transferable and may be bought and sold at 
the market price like any other commodity. When a person 
acquires an interest in a corporation he is said to become a 
stockholder and his interest is expressed in shares of stock. 
The visible evidence of ownership is the stock certificate which 
certifies that the person whose name appears on the certificate 
owns a specific number of shares. Since these certificates are 
freely transferable, it follows that the ownership of a corpora- 
tion may be, and often is, a constantly shifting body. Any 
purchaser of stock can have the certificates that he acquires 
exchanged for new certificates made out in his name, by pre- 
senting the old certificates properly endorsed by the former 
owner. The corporation recognizes as voters only those whose 
names are listed on its stock books at the time of voting, and 
the voting power of a member is measured by the number of his 
shares. The interest that any stockholder possesses in a cor- 
poration by virtue of his possession of stock certificates is an 
undivided interest ;v that is, he cannot withdraw the value rep- 
resented by his certificate from the corporation which, as before 
stated, is an entity that cannot be divided unless the affairs of 
the concern are closed up and the residual assets after liquidating 
all liabilities divided, in which case each stockholder would re- 
ceive his pro-rata share. 

The entire amount of stock authorized by the charter of a 
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corporation need not necessarily be issued. When stock cer- 
tificates are issued, and paid for in full, they are designated as 
full paid. If any authorized stock remains unissued it is called 
unissued stock. Evidently such unissued stock has potential 
value only and cannot be considered an asset. If stock i* issued 
and paid for in full and then by gift or purchase comes again 
into the possession of the corporation it is called treasury stock 
and is usually treated as an asset. 

Stock may be of two kinds, namely, common or preferred. 
Common stock is the general or ordinary stock of a corporation 
which has neither special privilege or restriction of any kind. 
Preferred stock is stock having some special preference over 
other kinds in the matters of dividends or assets of the corpo- 
ration. Thus a corporation may issue both common and pre- 
ferred stock, binding itself to pay a definite dividend on the 
preferred stock before any common stock can receive a dividend. 
In some states it js provided by law that preferred stock may 
not receive over a given per cent of the par value in dividends. 
After the dividends on preferred stock are paid the remainder 
of the profits are usually divided equally among the common 
stock, though sometimes the preferred stock also participates 
with the common stock in such further distribution of profits. 

The difference between preferred stock and a bond should be 
carefully noted. Dividends on preferred stock, or common 
stock, can be paid only if there is a profit. Interest on a bond 
must be paid whether there is a profit or not. It is an obliga- 
tion usually incurred by borrowing money, giving a bond, which 
is secured by a mortgage on the real property, as a guarantee. 
The interests of bondholders and stockholders may, therefore, 
be radically opposed.^ A bondholder will be desirous of keep- 
ing the real capital of the company intact since that is his se- 
curity. A stockholder is interested in dividends and does not 
usually care whether they come out of profit or are a part of 
the capital itself, as is sometimes the case where works are 
badly managed. 

' These differences of interest are often important in such matters as 
appraisement and depreciation. See Article 92. 
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A clear distinction should be made, also, between the capital 
stock of a corporation and the assets or actual property that the 
stock is presumed to represent. The capital stock, as before 
noted, is the total amount of the stock authorized by the char- 
ter. H is fixed by the charter and may not be changed except 
by authority of the state. The true value of the property that 
the corporation possesses may or may not be the same as the 
capital stock. 

I In conservative enterprises the capital stock usually cor- 
responds, in the beginning, to the' actual value of the assets, that 
is, for every dollar of stock issued by the corporation it receives 
a dollar in cash or property. When, however, the enterprise 
becomes active, the actual value of the assets may be greater 
or less than the capitalization, depending on the success of the 
business. In enterprises of a speculative character the capital 
stock is often intentionally fixed greatly in excess of the value 
of the real assets, either to sell the stock profitably at a price 
below its apparent value, or in the hope that the future earnings 
will justify the capitalization. Such enterprises are said to be 
over-capitalized and the stock is said to be watered. The same 
result occurs when a corporation takes over a property, issuing 
stock certificates in payment thereof, the face value of which 
is greatly in excess of the real value of the property taken over. 
Even in such cases, however, there may be intangible assets 
such as good will, trade-marks, etc., that may justify the over- 
capitalization so far as earning power is concerned. In fact in 
some enterprizes, such as magazines and other publications, the 
greatest asset that they possess is good will, or " capitalized earn- 
ing power " as it has been called, and in the case of a successful 
publication this may be a very valuable asset, though, strictly 
speaking, an intangible one. There is, nevertheless, a growing 
tendency to prohibit the watering of stock. 

The net worth of a business is the difference between its assets 
and its liabilities. In a corporation the net worth is equal to 
the par value of the capital stock, plus the surplus or minus the 
deficit due to trading; at the time under consideration. If 
there a^ e no liabilities the net worth is the value of all the assets 
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possessed by the corporation. The market value of a share of 
stock will depend, therefore, on the relation that exists between 
the net worth, the amount of stock issued, and the earning power 
of the corporation. If the net worth is greatly in excess of the 
issued stock, and if the dividends be high the value of each share 
of stock is enhanced and it may sell at a price considerably above 
par. If the dividends should fall, without change in the net 
worth, the market price of the stock would decrease so that 
even in such a case it might sell below par. If the net worth 
decreases, the stock may fall in value even though the earning 
capacity remains good; while it is evident that any variation 
in the earning power will cause a similar variation in the market 
value of the stock. The effects of these influences are modified, 
also, by the general reputation and standing of the enterprise 
and the consequent confidence that the public may have in the 
success of the venture. It should be noted that the term net 
worth as here used is not synonomous with actual net value, since 
the assets, as before noted, may contain intangible assets which, 
nevertheless, are often very valuable. 

The assets of a concern that are permanent in nature, such as 
buildings, real estate, machinery, etc., are known as fixed as- 
sets. Assets that are constantly changing in character and 
relative amounts, such as cash, accounts and notes receivable, 
merchandise, etc., are called quick or current assets or floating 
capital. 

32. Corporate Organization. Directorate. The actual ad- 
ministration and management of a corporation is vested in a 
board of directors elected by the stockholders, most usually for 
a term of one year. (Bondholders, it will be noted, have no 
vote.) The directors elect the officers of the company and ap- 
point all important officials. In some states the law requires 
that certain specified officers, such as president, secretary and 
treasurer, shall be elected or appointed. In large organizations 
there are usually a number of vice-presidents, each at the head 
of an important branch of the work, the exact organization vary- 
ing with the work. (See Article 36.) The powers that may be 
vested in any one officer will, of course, vary with circumstances. 
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Very often an executive committee composed of a small number 
of directors that can be called together quickly and easily for 
consultation with the president, or general manager, is given 
large discretionary powers, but, in general, very important is- 
sues are settled by the full board of directors. The question of 
directorship is, hence, an important one and often leads to 
strenuous efforts to obtain control of stock so as to influence 
the election of these important administrative officers. 

33. Advantages and Disadvantages. The corporate form of 
organization has several advantages over the simple partner- 
ship. Evidently a large number of people can participate in 
an enterprise by this method and a large amount of capital can 
be assembled by this method, though no one stockholder may 
be a large investor. The method, therefore, lends itself readily 
to enterprises involving large capital outlay. There is an ele- 
ment of permanency about a corporation that cannot be attained 
by a partnership since the continuity of a corporation is not 
seriously affected by a change in either the management or 
the owners. The death of a partner may seriously affect a 
partnership and the death of a single proprietor may close up 
the business; but the death, or withdrawal, of any number of 
stockholders or directors does not necessarily affect the corpo- 
ration which, as before noted, has an entity of its own. Dis- 
putes over the ownership of stock, even in adjusting the estates 
of the deceased, can have no effect on the corporation. In 
fact, enterprises that are really individually owned are some- 
times incorporated, the owner giving or selling a few shares to 
friends or relatives so that the business may be organized in 
such a manner as will insure its continuance after his death. 
For these reasons there is an increasing tendency to incor- 
porate industrial enterprises. The Bulletin ^ of Manufacturers 
of the Thirteenth Census of the United States reports that in 
1904, 23.6 per cent of the total number of manufacturing es- 
tablishments of the country were incorporated and in 1909 the 
percentage had risen to 25.9. The corresponding percentages 

' See Thirteenth Census of the United States— Bulletin of Manufacturers, 
p. 24. 
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of the value of the goods manufactured for the same years is 
given as 73.7 and 79 per cent of the totals. 

On the other hand, the buying of stock in any incorporated 
enterprise requires care and insight for success. From the 
foregoing it is clear that assets and capital stock are two very 
different things and unless a buyer has a good knowledge of the 
real state of the affairs of the corporation in which he invests 
the investment is more or less of a hazard. Again, stockholders 
who do not agree with the methods of the managing directors 
have no means of changing those methods if they are a minority 
of the stockholders. If the majority of the stock is held by a 
few men they can dominate the policy of the business without 
regard to the opinions of the minority. 

The many and varied issues that have arisen in connection 
with corporations have given rise to a large number of legal 
enactments known usually as corporation law. As enterprises 
have grown in size and power they have in very many cases not 
only evaded the limitations of the law but have been oppressive 
to other interests. There is an ever-increasing tendency to reg- 
ulate all forms of corporate ownership much more strictly than 
in the past, especially where the enterprise is of a quasi-public 
nature. This legal regulation of corporate organization is one 
of the most important and also most difficult problems that 
faces us to-day. As has been shown in Article 16 the natural 
tendency of all successful enterprises is to increase in size be- 
cause of economic considerations. To permit corporations to 
grow to large sizes and at the same time to insure the return to 
the common people of the benefits so derived seems to be no 
easy task. 

34. Cooperative and Governmental Ownership. No dis- 
cussion of industrial' ownership would be complete without brief 
notice, at least, of cooperative ownership, though anything ap- 
proaching an adequate discussion of this phase of the subject is 
far beyond the scope of this book. Cooperative ownership as a 
means of obviating the evils of the present industrial system 
has been advanced by many able men^ ever since the inception 
' See Life of Robert Owen, by Lloyd Jones. 
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of the factory system. Theoretically, it would seem possible 
that men could combine their interests and share their profits 
fairly and amicably; but in the practical working out of 
such schemes there are many difliculties. Such schemes are not 
new^ and under simple conditions of living and more uniform 
requirements of those concerned than can, as a usual thing, be 
found in the present industrial world, such schemes may be 
successfully operated. In fact, in the present era, those co- 
operative schemes of large size that may lay claim to any great 
degree of success have been operated mostly by people held 
together by some kind of artificial bond, as for instance some 
form of comnion religion that has had a unifying and levelling 
effect. 

■ If the requirements of the industrial field were uniform and 
if all men were equally able, mentally and bodily, the case would 
be different. The needs of the industrial field are many and 
varied, requiring men of all grades and capacities; and the 
diverse requirements of the field are equalled only by the dif- 
ferences in the capacities and abilities of men. Even though 
common ownership in comparatively small undertakings be 
granted as a possibility, the equal division of profits, so much 
talked about, is possible only through imiversal mediocrity or 
a spirit of self-sacrifice on the part of the more able members 
of society far greater than has ever been displayed in this era. 
In this last respect we are somewhat behind some civilizations 
that have preceded us. Society has, in general, always had to 
pay for services rendered in proportion to their value and it is 
difficult to conceive of the efficient operation of the present in- 
dustrial methods on the ground of common ownership without 
such differences in compensation as will most naturally tend to 
perpetuate the social differences that we now complain of. 

True, many governments are now operating very success- 
fully several lines of national utilities, such as railways and 
post-office systems; but even here these differences in com^ 
pensation exist. There is a vast difference, however, between 
governmental ownership of a limited number of state-wide or 
^ See Industrial History of England, H. deB. Gibbins. 
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national utilities and governmental ownership of all tools of pro- 
duction. 

Nevertheless these socializing doctrines have had, and will 
continue to have, a profound influence on our ideas of owner- 
ship. They have already, resulted in governmental regulation 
that would have been considered impossible^ a few years ago 
and, if then possible, they would have been considered an in- 
fringement of personal liberty. No one, whether interested in 
industry as an owner or as an employee, can afford not to study 
these tendencies carefully. They come as a direct protest 
against the social-differences resulting from the absolute separa- 
tion of the worker from the tools of production and are an effort 
to restore that lost ownership. Governmental regulation is 
even now with iis; how far we may go in governmental owner- 
ship is a problem not of the next century, but of tomorrow. 

Reference : 

The Modern Corporation, by Thomas Conyngton. 

' Note, for instance, the legal regulation of the price of upper Pullman 
berths. 



CHAPTER VI. 

PRINCIPLES OF ORGANIZATION — SYSTEM. 

35. General Principles. The great advances in the mechan- 
ical features of manufacturing have, necessarily, had their coun- 
terpart on the administrative side. As enterprises have grown 
in size the simple personal methods of conducting the business 
of the factory and controlling men have become inadequate 
and have been replaced by methods less personal. The man- 
agement of a large industrial enterprise is no longer the work 
of a boss; for though personality is still a great factor in man- 
agement to be successful it must be reinforced by a knowledge 
of many things unknown to, and not needed by, the old-time 
superintendent. 

All branches of human activity have risen above the stage of 
empiricism and rule of thumb only as they have been able to 
build upon the accumulated facts of experience and accurate 
conclusions drawn therefrom. Industrial organization and 
management is no exception to this rule. Until quite recently 
industrial management has been largely personal and empirical, 
rule of thumb methods being almost universally used in all 
matters. The need of more accurate information, especially 
in administering large enterprises, has led, however, to a more 
careful examination of the art of management with a view of 
finding whether any basic principles existed that might serve 
as a safer guide than the cruder empirical methods; and with 
the hope that a better understanding and more accurate solu- 
tion of these problems would come with a fuller understanding 
of these basic laws. 

Such basic laws do exist; and the term industrial engineer 
is becoming synonomous with one skilled in factory organiza- 
tion, who endeavors to rest his conclusions, not on simple em- 
pirical information or judgment, but, as far as possible, upon 

53 
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basic observed facts. The scientific method that first observes 
and records the data of the phenomena concerned, then deduces 
the fundamental laws of the phenomena from these data, and 
lastly applies these deductions to predict other results has come 
to stay in all lines of human activity. Just as the designing 
engineer endeavors to obtain highest efficiency by eliminating 
energy losses, so the industrial engineer is a close student of 
wastes in manufacturing processes. Just as the designing en- 
gineer seeks to rest his work on accurate data and scientific 
facts, so the industrial engineer seeks to observe, record and 
formulate the data of industrial operations and industrial man- 
agement in order that he may accurately predict the results of 
other operations and arrangements. His field is indeed a wide 
one, ranging from the collection of statistical data of the in- 
dustry as a whole, down to the shipping of the factory product, 
and his sources of knowledge have their roots in engineering, 
economics, psychology and other fields of human experience. 
These relations and conditions apply, in general, to all forms of 
industry, but apply with special force to industries involving 
congregated labor, as found in manufacturing plants, and a dis- 
cussion of the special problems found in organized manufactur- 
ing will exemplify those of almost any other form of industry. 
These general principles apply also to all phases of manufac- 
turing industry, including construction, equipment and opera- 
tion. 

More than ever, perhaps, the successful manager must be a 
close student of men and their psychological processes. With 
the steady rise in intelligence, the increasing complexity of per- 
sonal relations and the growing tendency of the public to interest 
themselves in industrial matters, the human element in factory 
management looms up with increasing importance; and no 
systetn of management can be successful that does not take this 
factor into account. Just how far such human relations can be 
said to be open to scientific methods remains to be seen, though 
there is no lack, even now, of those who claim that these also 
can be measured and recorded. 

The application of these well-known scientific methods to 
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industrial organization and management has become known as- 
efficiency engineering, industrial engineering or scientific man- 
agement. The last title has been, perhaps, not well chosen and 
has created some antagonism to the use of these principles, 
partly because of a lack of knowledge regarding the basic facts and 
partly because of a well-grounded fear that there is grave, danger 
in extending, to the extreme, ^ome of the methods advocated. 
Whatever name may be applied to this work it is certain that 
the scientific method of attacking the problems, of organization 
is correct, and that it points out the method of intelligently 
directing the construction and arrangement of factory builds 
ings, the character of methods and processes, the organizations 
of departments, • the elimination of wastes and the increase of 
efiBciency in all phases of industrial administration, where data 
and experience are applicable. 

Now it has been shown that the following important prin- 
ciples underlie the economic production of manufactured goods: 

(a) Division of labor, including separation of mental and 
manual labor. 

(6) Transfer of skill. 

(c) Transfer of thought. 

It has also been shown that these methods are more effective 
as the quantity to be made increases, specialization and stand- 
ardization also being dependent on aggregation or quantity. 

It may be stated, therefore, that 

(d) The unit cost, in general, decreases as the quantity in- 
creases. 

It is evident, also, that as enteiprises increase in size, as di- 
vision of labor is more fully appUed and departments multiply, 
increasing care must be used to coordinate the work of men and 
departments; hence, it may also be stated that 

(e) The need of coordinative influences increases with ag- 
gregation and division of labor. 

And, lastly, it is obvious that any principle gains in effec- 
tiveness if applied systematically on the basis of recorded expe- 
rience rather than empirically. The above-named principles 
will, therefore, gain in value if applied in connection with 
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(/) The systematic use of recorded experience. 

Aside from the human factors involved these may be taken as 
the most important principles in manufacturing production. 
The chapters immediately succeeding are for the most part de- 
voted to their apphcation to the problems of organization, and 
the problems of some of the most important departments result- 
ing therefrom as seen in present day practice. In later chapters 
the limitations of these principles as a scientific basis of the art 
of management will be briefly discussed. 

It is obvious that the departmental organization of a plant 
will depend largely upon its size and the degree to which it is 
specialized. Increased size naturally brings with it greater sub- 
division of labor and the consequent need of added coorduiative 
influences. Under the older and simpler systems of produc- 
tion, when small numbers of men were the rule, the relations 
between master and man were very simple. Each man was 
competent to perform any and all operations, producing per- 
haps the entire article himself. The instructions, few and sim- 
ple, were given verbally, and duplication in a modern sense was 
unnecessary. As the size of industries has grown, as specializa- 
tion and division of labor have been extended and as special 
or scientific knowledge has become more and more necessary, 
these simple relations have been forcibly expanded and the 
concerted labors of master and man have been replaced by ad- 
ministrative, planning and constructive departments, to properly 
coordinate the work of which has become a study in itself. 

The tendency toward complexity in organization due to in- 
creased size is not so great, however, as that due to the character 
of the industry and the degree to which it is specialized. Manu- 
facturing industries are, broadly speaking, of two general classes, 
namely, continuous and intermittent. In a continuous process 
the material goes in at the receiving end of the plant, is worked 
continuously and appears at the shipping room as finished prod- 
uct. A continuous process may be either analytical or syn- 
thetical; that is, it may take some natural product and separate 
it into component parts or change its general form; as, for in- 
stance, the industries built on salt products, ore, oil and sugar 
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refineries, saw-mills, etc. Or it may take a few natural prod- 
ucts and passing them through fixed processes build them up 
into some other form, as may be seen in paint works and wall- 
paper factories. In general, such industries, deal only with a 
few raw materials, these passing in at one end of the factory 
and flowing, so to speak, through a number of fixed processes and 
passing out at the other end in the form of a limited number of 
finished products and by-products. The organization that the 
personnel of such a plant will most naturally take will depend 
on the character of the industry, but will, in general, be com- 
paratively simple. 

Intermittent or interrupted industries, on the other hand, may 
take many kinds of raw material, carry them to any desired 
stage of completion, store the finished or semi-finished parts when 
necessary and assemble the various kinds of finished product as 
the market requires. This finished product may cover a wide 
range both as to relative size and character. Ship-building 
plants, agricultural implement works and plants manufacturing 
electrical machinery are excellent examples of interrupted in- 
dustries which form by far the larger part of organized industry. 
The above classification is, of course, not clearly defined; in 
fact, these types of industry represent extreme cases rather than 
distinct classes. The natural tendency toward specialization 
constantly tends to limit the range of intermittent processes and 
this, in an extreme case, might reduce a factory of the inter- 
mittent type to one of the continuous type. Many factories, 
indeed, have both continuous and interrupted processes in op- 
eration at the same time. Plants of this kind tend natiurally. 
to divide into departments and are naturally more complex in 
character than those of the continuous type. 

Aside from these considerations, the exact form of organiza- 
tion of any plant nearly always depends, to some extent, on the 
character and ability of the men available. Able men are always 
rare and the exact subdivision of authority and responsibility 
often depends on this factor rather than on a more logical basis 
of an abstract analysis of the problem. For this reason and 
the other reasons advanced above, it is not possible to formulate 
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fixed rules for planning industrial organizations. There are, 
however, certain general principles that long experience has 
shown to apply to all forms of organization and that are, there- 
fore, worthy of note. 

36. Military or Line Organization. It is obvious that, where 
the efforts of large bodies of people arc to be directed, discipline 
is an essential feature of the plan of organization whatever it 
may be. The oldest and most natural form of organization, 
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W.ox]£meJi Woxkiaen Woxkmejx yVorkmen 

Fig. 2. — MiLiTABY or Line Obganization 

therefore, is that which is usually called military or line organi- 
zation, so-called because it was the essential feature of military 
systems. As used at present the name is a misnomer as mili- 
tary systems have been subjected to the same modifying in- 
fluences that have affected industrial and other organizations. 

Under this system the lines of direction and instruction are 
vertical, so to speak, and the growth of such an organization 
may be illustrated by Fig. 2. Here as the duties and respon- 
sibilities of the general manager grew beyond his physical and 
mental capacity he deputized certain of his duties to his super- 
intendent. The latter, in turn, as he became overburdened, 



58 PRINCIPLES OF '^INDUSTRIAL ORGANIZATION 

engaged foremen, to assist him and to administer the several 
departments, the workman being held responsible only to the 
foreman immediately above him. The lines of authority and 
instruction run directly down from manager to workman and 
all men on the same authoritative level are entirely independent 
of all others similarly situated. A foreman receives neither 
instruction nor command from another foreman and he can give 
the same only to those directly under him. The duties dele- 
gated by the manager to the superintendent and from the su- 
perintendent to the foreman, or in fact by anyone to another 
lower down are of the same general character. Thus the in- 
struction given to each foreman would be of the same char- 
acter but pertaining to different parts of the work or different 
lines of product. The proportion of both mental and manual 
labor is approximately the same for all men on the same level 
and such separation of mental and manual work as does exist 
comes from the natural reservation of mental work pertaining 
to administration by those higher in authority in delegating sur- 
plus duties to those under them. That is, division of mental 
and manual processes is, here, incidental rather than the result 
of logical study. 

■ The advantage of this form of organization, so far as discipline 
is concerned, is manifest. The duties and responsibilities of 
each man are clearly defined and no misunderstanding need 
arise as to each man's sphere of activity. It has, however, 
grave limitations and, because of these, pure military organiza- 
tion is no longer found in undertakings of any size or complexity. 
As plants grow in magnitude this system tends invariably to load 
up a few men to the breaking point with a variety of duties, since 
the number of executives on any one level is limited. It tends 
also, therefore, to crude methods, since few men can do several 
things and do them well, particularly if these duties are de- 
cidedly different in character. Thus if the superintendent un- 
dertakes, as he formerly did, to be both administrator and chief 
designer he is not likely to be a great success in either capacity, 
as these duties call for characteristics not usually combined in 
one man. The instructions given to individual workmen re- 
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garding the prosecution of" the work are necessarily meager, 
especially if the' work is varied, hence reliance must be placed, 
to a large extent, in the knowledge and skill of the workman. 
And lastly, this form of organization tends to make the success 
of the undertaking depend, to a large extent, on the ability of 
a few strong men, the loss of any one of whom would be very 
severely felt. The military system has, therefore, seldom existed 
in a pure form even in military organizations, except where 
the number of men involved was small and the scope of the 
scientific basis of the undertaking narrow, as is sometimes the 
case in simple continuous processes. 

37. Functional Organization. But suppose that as the busi- 
ness grew there came, also, an increasing need for expert advice 
along the lines, for instance, of engineering and chemistry. And 
suppose the general manager instead of trying to supply this 
information with the aid of his superintendent, divided the 
mental and manual work and deputized it in the manner indi- 
cated in Fig. 3, a chemist being engaged to give expert advice 
in that field, an engineer doing the same for the engineering 
required and the superintendent retaining control of the actual 
production. Here (Fig. 3) the engineer, the chemist and the 
manufacturing superintendent are all on the same authoritative 
level, no one being above the other, and each being supreme in 
his own department except as he is responsible to the general 
manager. The engineer supplies the drawings and engineering 
knowledge, the chemist supplies the expert knowledge for cer- 
tain shop processes and the superintendent of production con- 
trols the actual carrying of the work through the shop, and the 
hiring and disciplining of the men, etc., all three being advisory 
to the general manager. Now, each foreman receives instruc- 
tion from three sources, each source being supreme in its own 
field of effort. Such a system is known as functional organiza- 
tion since the work is divided by functions. 

It is very evident that the foremen in Fig. 3 will be much more 
intelligently directed than those in Fig. 2, particularly so as the 
scientific basis on which the industry rests becomes greater and 
more complex. Suppose, now, that the duties of each foreman 
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are not the same but that each is charged only with the super- 
vision of certain aspects of each workman's duties and that the 
instruction that each foreman receives from the three primary- 
sources is somewhat different from his fellow foreman's instruc- 
tions. Each workman will then be guided by instructions from 
four separate men each one of whom will give him expert guidance 
in some phase of the work in hand. 




Fig. 3.- 



Workmen 
-Fttnctional Organization. 



The advantages of this form of organization are manifest. It 
conveys expert knowledge and guidance to each workman 
through experts, and not through foremen partially educated 
in the several fields. The separation of mental and manual 
labor is planned with reference to the functions to be performed 
and not as incidental to other phases of administration. It 
makes provision also for the fullest use of the principle of divi- 
sion of labor by keeping the functions that each man is called 
upon to perform down to a minimum. It tends, therefore, to 
high functional efficiency in each and every man. 

The greatest disadvantage of the system is that it tends to 
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become unstable because of the weakening of disciplinary or 
line control unless proper means of coordinating the work of men 
and departments of the same authoritative level is provided. 
The success of the system, when carried out in large enterprises, 
rests largely on the ability of the managing authorities to cor- 
relate the work of strong personaUties and have them work 
together harmoniously.* Since the separation of mental and 
manual work is a fundamental principle in this type of organi- 
zation its appUcation to the lower grades of production has led 
to considerable criticism on the ground that an extreme exten- 
sion of the principle makes automatons of the lower grades of 
workers. This feature will be discussed elsewhere. 

38. Line and Stafif Organization. It would seem, therefore, 
as though an organization to be most effective must include the 
good features of both of these important principles. Up to the 
present there has been no lack of appreciation of Hne organiza- 
tion, but functional control as a cardinal principle has not, until 
recently, received the attention which it deserves though it has 
been used unconsciously, so to speak, by many managers for a 
long time past. 

The organization shown in' Fig. 4 represents fairly well the 
extent to which these two principles are used in the majority 
of progressive factories. FuU functional control is not estabUshed 
but a staff of advisers gives expert advice to the line officers; 
hence the name line and staff. Here the primary functional 
divisions are Sales, Engineering,^ Manufacturing and Finance and 
the heads of these departments are on the same authoritative 
level, no one being above another. Each one, however, has a 
certain amount of line organization under him. The factory 
superintendent receives advice and instructions from the chief 
engineer and treasurer and is responsible to the factory manager 
for the general conduct of the factory. 

' The late Walter C. Kerr once said, " The temperamental question is 
the greatest one in all management." 

'Engineering, strictly speaking, is a subdivision of manufacturing so that 
the three fundamental divisions, sales, finance and manufacturing, are repre- 
sented in Fig. 4, 
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Under the superintendent, again, are functionalized the ship- 
ping clerk, tool designer, order department and inspection de- 
partment. The tool designer and the inspector furnish expert 
knowledge and advice to each department foreman, and the 




Order department directs all matters pertaining to actual pro- 
duction. Combinations of line and staff organization down to 
this point are not uncommon but the adoption of full functional 
organization or even of complete combined staff and line organi- 
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zation below this point has been attempted in a comparatively- 
few instances. The tendency, however, is in the direction of 
extending functional organization as far as possible and this is 
one of the basic principles of so-called "scientific management." 
It must be remembered that the amoimt of subdivision of 
labor that is justifiable depends on the size of the plant, the 
character of the industry, and the personality and ability of the 
men available for the organization. It is difficult to find men 
exactly suited to the requirements of a position and Fig. 4 
must, therefore, be considered as an average or approximate 
arrangement.. It is easier to adjust the scheme of organization 
than to change personalities. A fuller discussion of the limita- 
tions of these principles will be more effective after examining 
some of the problems involved in actual factory administration. 

COOEDINATION AND EXECUTIVE CoNTEOL. 

39. Cobrdination. It is obvious that any plan of organization 
to be highly effective must be definite; that is, it must define 
clearly every man's duties and coordinate every man's efforts 
toward the desired result. The duties of every man and every 
department should be outlined as clearly as possible and the 
authority and responsibility of every man definitely fixed. Au- 
thority and responsibility are inseparable and are essential to 
effective service. It is not good policy to keep men in uncer- 
tainty as to their position in the organization, and when several 
men are on thesame authoritative level their several fields should 
be carefully prescribed and their efforts carefully coordinated. 
This is particularly true when a considerable amount of staff 
organization is introduced, since this tends, naturally, to weaken 
the disciplinary effects of line control; and where staff organi- 
zation is used to any marked degree special care must be used 
to supply coordinative influences to compensate for this weak- 
ness. ; 

While a certain, amount of coordination can be accomplished 
by means di personal influence it is obvious that where large 
numbers of men are involved, or where preplanning of the work 



64 PRINCIPLES OF INDUSTRIAL ORGANIZATION 

is necessary, written documents must be resorted to. For in- 
stance, an authoritative diagram) such as Fig. 4, facilitates a 
clear understanding of the relations between the several oflBcers 
and departments. In some cases the detail duties and author- 
ity of men and departments are issued in written form and copies 
of these instructions are bound up into an organization record^ 
that serves as a permanent record of the organization. Whether 
such a volume is necessary or not the duties of men and depart- 
ments should be issued in writing, and necessary adjustments 
between men made by some one higher up and not allowed to 
remain a constant source of irritation and dispute. The speci- 
fying of the duties of the several men has the added advantage 
of compelling the organizer to think out his plan of organization 
with the same care that a designer of a machine bestows v^On 
the several parts to insure smooth running. 

40. Administrative Charts. It is important that the orders 
and reports issuing from any department go to the proper persons 
and to them only. It is not necessary or desirable for the 
general manager to notify every shop foreman of important 
details of the business and it is even less desirable that reports 
showing important data bearing on shop costs, for instance, 
should go to any but the proper authorities. For this reason 
it is often an excellent plan to lay down an administrative chart 
such as is shown in Fig. 5. The diagram shown in Fig. 4 is very 
useful in showing authoritative relations, but an analysis, such 
as Fig. 5, showing the men and departments that are to have 
communication with each other is more useful in actual opera- 
tion. In Fig. 5, which includes the same men and departments 
as Fig. 4, the men or sub-departments that are attached by the 
military system to each department are arranged concentrically 
around each department head^ for the sake of greater clearness. 
In some cases it adds to the clearness of the diagram by locating 
the several departments with reference to their geographical 
relation to each other and it then serves, also, as a basis for a 
messenger service when it is necessary to install one. The char- 
acter of the information which is to pass between the several 

1 See Applied Scientific Management, by F. A. Parkhurst, pp. 11 and 199. 
' It should be noted that a department is simply an expanded individual 
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departments can be worked out and its passage indicated by 
directive lines drawn between them. Orders may be indicated 
by one kind of line and reports by another. 
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41. Orders and Returns. It is evident that as the plant grows 
in size and organization becomes more complex the manager 
loses personal touch with both processes and men. In smaller 
shops and under simpler methods the manager was able to 
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t assure himself personally of all the details of the business, to know 
each man's abilities and hence to use them to the best advantage', 
retaining his interest in the work on personal grounds. He. 
could settle all disputes and differences personally and the man- 
ager's personality played a large part in the administration of 
the works. This personal method of giving orders and checking 
up results is, evidently, no longer possible with modem organi- 
zations, even where small numbers of employees are concerned. 
As the numbers grow large the problem increases in complexity 
and must be solved by a carefully arranged system of vyritten 
communications. It is a cardinal principle in modem manage- 
ment that all directions and instructions and all reports and 
returns must be in written form of some kind. This gives dejU 
niteness to all such matters and, through duplicate copies, records 
of all transactions can be preserved. It also enables the man- 
ager, or others interested, to trace faults and errors and place 
the responsibility where it rightly belongs. 

There are, in general, only two classes of such dociunents, 
namely, orders and returns. Under orders may be classified 
all instructions and directions issuing from the several depart- 
ments charged with directing the work, making purchaseSj etc.; 
and under returns may be included documents and reports 
recording the results of operations, accounts of materials, time, 
supplies and other data; or, more briefly, orders direct how work 
shall be done; returns record how it has been performed. For 
convenience and dispatch, orders and returns are usually made 
on printed forms so that the amoimt of information that must 
be filled in by hand is a minimum. These orders and returns 
move to and fro along the pre-arranged lines of communication 
of Fig. 5 and if the system is adequate each department is 
fully informed regarding what it should know; confidential in- 
formation goes only to those for whom it is intended, and the 
results obtained are much more accurate than can be obtained 
by any personal direction. 

The relative size and the character of the printed form on 
which orders may be written will, of course, depend on the char- 
acter of the work and form of organization. It is of little use 
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to try to indicate, even briefly, their general character as they 
grow out of the needs of the business."- 

Fig. 6 shows a typical production order issued by the pro- 
duction clerk directing a department to perform certain work. 
The written order enables the manager and the several heads 
of departments charged with the direction of the work to issue 
their directions with a clearness, accuracy and surety that 
cannot be approached by verbal methods. This is very well 
illustrated in the work of the engineering department. The 
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drawings and specifications issuing therefrom can be, and should 
be, so made as to make verbal communication almost entirely 
unnecessary. 

The returns- from factory operations and transactions are 
of a necessity numerous and of many kinds. Detail records of 
all time expended, material used, supplies ordered, progress of 
work, etc., are usually obtained by a carefully arranged system 
of cards which are filled out at the place of operation and then 

■ See Factory Organization and Costs, by L. E. Nicholson; Commercial 
Organization of Factories, by J. S, Lewis; Factory Costs, by F. E. Webner, 
and similar books for typical forma of orders and reports. 
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returned to the department interested. Thus the engineering 
data and the records of tests made on the product would go to 
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Fig. 7. — Time Clock Card. 



the engineering department for its information. Inventory 
records of the stores department might go to the superintendent 
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(Fig. 4) or to the order department. All cards recording time 
and material used or indicating progress of work would be re- 
turned to the cost department. Fig. 7 illustrates a typical time 
card on which the time of entering and the time of leaving the fac- 
tory may be filled in on a time recorder, while Fig. 8 shows a work 
card giving in detail the time expended on a certain piece of work. 

These detail returns are, or at least should be, used for three 
purposes. 

(a) To record the results of operations. 

(&) To predict future operations. 

(c) To serve as the basis of managerial reports. 
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Thus the engineering data from the test floor serves not only 
to verify the accuracy of the design but furnishes information 
for future designs. The time and material cards returned to 
the cost department furnish data for finding the cost of the 
product and also for predicting future costs. These features 
will be more fully discussed in succeeding chapters. 

These first two functions of the factory returns enable the 
several departments to do their work properly and to keep 
track of all that occurs in which they are severally interested. 
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It is difficult, however, for the manager to obtain from depart- 
mental records a clear idea of what is occurring unless these 
records are presented to him in the condensed form of analyzed 
reports. The written report replaces the old-time manager's 
personal observations with accurate statistics, and is practically 
the only way a manager can accurately gauge the operation of 
a large factory and keep a firm grasp upon it. 

The character of the reports that a manager may require 
depends, of course, on the nature of the industry and the form 
of organization, and it is not easy, always, to select the reports 
that will be of most value. Unless reports are of use, unless 
they tell something bearing on the cost of production or similar 
important features they should be discontinued, as they are a 
source of waste. Conversely, unless a useful report is used, 
unless it is the basis of analysis or discussion which throws light 
on the problems of the business, the data which it presents 
might as well go into the waste basket. There are certain 
reports, that will be discussed for the purpose of illustration, 
which are applicable to nearly all manufacturing enterprises. 
In Fig. 4, for instance, the president would call upon each vice- 
president for certain reports from each primary department 
thus furnishing him with sales, engineering, manufacturing and 
financial reports. These are typical classes of reports though 
it may be desirable to have several reports from each depart- 
ment on different phases of its Work. 

The most important perhaps of all the reports is the profit 
and loss statement which is usually made up monthly by the 
accounting department and hence is a financial report. This 
report is a summarized statement of all debits and credits, clas- 
sified so that the sources of profit or loss can be easily located. 
The report should show on the debit side all such items as: 

(a) The factory cost, by classes, of all goods shipped. 

(&) The cost of delivery of product, including freight cartage, 
etc. 

(c) The selling expense carefully classified. 

(d) The office and general expenses classified and distributed 
against each branch as far as possible. 
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(e) All other general expenses, such as advertising, insurance, 
postage, etc. 

It should show on the credit side: 

(a) The selling price of all goods billed. 

(&) Other miscellaneous receipts, such as rent and interest 
from outside investments. 

The summarized difference of the debit and credit sides shows 
whether the factory is running at a loss or gain. The importance 
of the profit and loss statement to the manager hardly needs 
comment. If properly arranged it is an invaluable index of 
weakness or strength and from it he should be able to tell just 
what must be done to better conditions whether that be an in- 
crease in sales or a decrease in manufacturing costs. 

The returns that flow into the cost department and other 
departments under the factory manager may be the basis of 
many reports; and here, again, discretion must be used in se- 
lecting those that will be most useful. Only a few important 
ones will be noted. The weekly labor report, as illustrated in 
Fig. 9, is a classified statement of all expenditures for labor. It 
enables the manager to see at a glance where the money paid in 
salaries has gone and to check excessive expenditures. Some- 
times a statement is made in this report of the total amount of 
money expended for material and suppUes as well as a statement 
of the value of shipments. This widens the scope of the report 
and adds to its usefulness. The special cost report is a detailed 
statement of the labor, material and other expense items which 
go to make up the cost of a particular piece of apparatus. It is 
usually compiled for the purpose of making a study of such a 
piece of apparatus with a view of cutting down the manufac- 
turing expense. 

A most useful report is the progress report. This niay be 
compiled by the order department, if it is charged with the duty 
of moving the work through the factory, or it may be a composite 
report made up from the records or statements of the several 
foremen. It is of particular value in finding out what contracts 
and orders are behind schedule time and why this is so. It also 
ftimishes an accurate statement of the volume of unfinished 
work in the shop. 
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Fig. 9. — Weekly Laboe Report. 
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The reports from the sales departments would, of course, 
show actual sales by territories and a corresponding statement 
of the expenses incurred in making sales. In addition, the 
thoughtful salesman can greatly aid the manager by reporting 
competitive prices, engineering or manufacturing data; in fact, 
anything that will keep the management informed of what is 
transpiring in the salesman's territory. 

Engineering reports are usually of a technical character and 
are intended to keep the manager informed on the engineering 
features of the business. They may also take the form of cir- 
culars of information to salesmen. 

42. Interpretation of Reports. Statistical statements can 
often be made much more effective by combining or contrasting 
them, and it is often necessary to consider data from different 
reports to obtain best results. Thus it may be important to 
know the value of the output for a given period; but it is, in 
general, much more important to know the output per unit of 
capital invested. Again the amount of coal consumed in the 
power plant per month might be of interest, but the coal per 
kilowatt-hour is a much closer check on the efficiency of the 
power plant. All statistical data gain in importance by com- 
parison. Thus the coal per kilowatt-hour as an indication of 
the efficiency of the power house gains in value by comparing 
it with the record of preceding months, with a view of seeing 
how near it approaches the best record. And even this com- 
parison is made more effective and searching if, at the same 
time, account is taken of the load factor month by month. 

Comparisons of this sort are facilitated by expressing the data 
in graphical form which not only shows more clearly the rela- 
tive values of any given account, from date to date, but shows 
the relative values of different sets of data, as well as indicating 
tendencies much more clearly than can be done by tabulated 
figures. Fig. 10 shows a few curves such as might be plotted 
from the records of a plant employing about 1200 men and turn- 
ing out $1250 worth of product per capita per annum or a total 
of $1,500,000 per annum at factory cost. The curves shown 
are hypothetical and do not represent any actual case. They 
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serve, however, to show the general character of such curves. 
Other curves, of course, may also be plotted if they will assist 
the analysis. Thus, the curves of material used might be of 
interest and, if the factory was developing new machinery, the 
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Fig., 10. — Graphic Reports. 



cost of experimental work would certainly be an important 
account. If the product were diversified it might be desirable 
to plot separate curves for the several lines of goods manufac- 
tured, combining their totals into curve number 3. Curve 3 
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represents the total shop cost of all goods manufactured while 
curve 4 shows the total cost of goods including all general and 
selling expenses. The difference between curves 4 and 5 will 
be the probable profit for the week considered, but does not 
indicate what the profits will be on the particular goods shipped 
during that week. Sometimes it is useful to plot the average ^ 
values of the account considered and again it may be helpful to 
plot the accumulated total up to the time considered depending 
on the business and the information needed. The principle is 
of very wide application and helpful in all cases where large 
masses of detailed returns must be condensed into a form that 
will indicate general tendencies at a glance. 

The Committee System. 

43. Committees in General. Factory problems are nearly 
always many sided and hence difficult of solution by any one 
man, especially where, under staff organization, he is charged 
with and capable of handling only one phase of the work. Fur- 
thermore, as before stated, when several men are on the same 
authoritative level there must always be some definite means 
provided so that they can harmonize their efforts. There is no 
way by which these ends can be served comparable with a good 
committee system. There are several inherent advantages in 
a good committee. First it is impersonal in its action, and its 
verdict, like that of any jury, is usually based on the facts pre- 
sented. The very atmosphere of a committee tends to compel 
all of its members to lay aside pettiness and personal prejudice 
and to act in accordance with the merits of the case. The fore- 
man who would, over the telephone, blame a fellow foreman for 
a delay will hesitate to do so in his presence or in that of his 
superior officers. The decisions of a committee are, therefore^ 
likely to be more accurate than those of an individual because 
of the greater accuracy of its basic information. A misstate- 
ment on the part of a member is not likely to go unchallenged. 

Secondly^ committee meetings tend to promote a better un- 

' For a more extended discussion, see Works Management, by W. D. 
Ennis, p. 17. 
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derstandiag between men. of the same authoritative level and 
of different levels. Distrust and jealousy of each other are 
rapidly eliminated as men know one another better and see the 
good side of each othei^'s nature. There is something likeable 
in all men if one can succeed in discovering it, and this can be 
done only by bringing them into close personal contact with 
common problems to be solved, not by wrangling and fault 
finding but by an earnest endeavor to find the very best solu- 
tion. Thirdly, the committee method tends to awaken interest 
in the work and to draw out the best efforts of all of its members, 
and tends generally toward a better esprit de corf. 

Committees are always of an advisory character. They can- 
not replace strong personality but they can be used effectively 
to assist a strong executive in finding out what is actually going 
on in the factory, in deciding what should be done, and in enlist- 
ing the good will of those under him. The best and most natural 
basis of committee work is a report on the matter under dis- 
cussion, and reports are greatly enhanced in value when dis- 
cussed by an intelligent and representative committee. There 
may be many kinds of committees and for many purposes, but 
only a few tjrpical ones will be discussed here. In general, com- 
mittees should not be too large or too small. If too large they 
become very unwieldly and if too small they may not secure a 
broad representation. A committee of six members is usually 
large enough. 

44. The Manufacturing Committee. Referring to Fig. 4 it 
is apparent that no one of the four vice-presidents would be able, 
in general, to advise the general manager on the entire manu- 
facturing policy of the works. But if these four men are col- 
lected into a manufacturing committee each of the four important 
divisions of the works is represented by an expert. The general 
manager would be the natural chairman and such a committee, 
through him, can direct the manufacturing policy of the plant 
with great intelligence. The matters that naturally come before 
this committee are: 

(1) The general manufacturing policy of the plant, the char- 
acter and sizes of the articles to be made. 
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(2) The approval of all orders of extraordinary character and 
the approval of orders for stock, if goods are manufactured for 
stock. The approval of all extraordinary manufacturing ex- 
penditures and recommendations for economies. 

The reports that would naturally be laid before it would, 
therefore, include the profit and loss statement, stock and sales 
reports and similar general statements. 

45. The Tool Committee. The tool committee (Fig. 4) will 
usually consist of the tool designer, if one is employed, the head 
toolmaker, a representative of the superintendent's office and 
any other men from the shop or elsewhere who may be of serv- 
ice in the work under discussion. This committee would discuss 
all problems concerning tools for new work or improvements in 
those existing. The amount of money that it is desirable to spend 
on tools may often be limited by the manufacturing committee, 
and the tool committee must, therefore, have full knowledge 
of the number of parts to be manufactured and the probability 
of a repetition of the order. A tool committee can save or 
waste a lot of money, and which of these they succeed in doing 
will depend to a large extent on how closely they consider the 
effect of the number of parts to be made (See Article 16). 

Where it is desired to reduce the cost of manufacture of an 
existing line the engineer in charge of that line should sit with 
the committee. The combination of an engineer, a toolmaker 
and a good manufacturing foreman provides a powerful method 
for reducing costs so far as tools and design will permit. The 
specialcost reports, already referred to, are a great aid to such 
a committee when discussing cost reduction. This committee 
can also be of great help to the engineering department in 
standardizing product. 

46. The Shop Conference. The shop conference is usually 
composed of shop foremen or similar men and a representative 
of the order department, with the superintendent as chairman. 
Before this committee come all problems and questions regard- 
ing work in progress, in fact, its minutes are sometimes used as 
a progress report. If a progress report is maintained by the 
order department it naturally forms a basis of discussion for the 
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committee. All matters pertaining to the operation of the shop 
may very profitably be discussed by this most important com- 
mittee and the information gathered from the men actually in 
touch with the work is of great importance, since it will cover the 
whole range of shop operation, including labor difficulties. 

47. Other Committees. The above committees consist, 
largely, of the officers of the company, but there are many other 
forms of committees that may well include some of the humblest 
workmen as, for instance, the complaint committee for adjust- 
ing differences, the suggestion committee and committees on 
welfare work. The principle is of very wide application. What- 
ever the committee may be, its members should be selected with 
care, its function should be definite and its meetings usually 
should be called at regular stated periods. Careful minutes should 
be kept of its proceedings and careful attention should be given 
to its recommendations. If properly organized and conducted 
there is no other method that can compare with a conmiittee 
system for finding out what is needed and how best to accom- 
plish the needed result. As a means of strengthening executive 
control and at the same time retaining the good will of the en- 
tire organization it is invaluable. Committees, however, like 
all other machinery of management, must be used with dis- 
cretion and intelligence. Obviously, the number and character 
of the committees necessary or desirable will depend on the size 
and character of the business. The committee system that will 
be a. perfect success in one plant may be useless in another; and 
in small plants a committee may be a detriment and a waste of 
time. 

48. Departmental System. The foregoing is a very brief 
outline of the more important features of the systematic control 
and coordination of the departments of a factory. Each of 
these departments, again, will have its own internal system of 
card indexes, filing cases, blank forms, etc. In the succeeding 
chapters some of the detail work of several of the departments 
will be discussed in so far as it bears on general principles of 
organization, but no effort will be made to discuss departmental 
systems in detail since, obviously, they vary so widely as to 
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make this of doubtful value, especially as such detail is of pe- 
culiar interest to the department specialist only. For such 
detail the student is referred to the many works on office systems. 

References : 

Shop Management, by F. W. Taylor, Trans. A.S.M.E., Vol. 24. 

Profit Making Management, by C. U. Carpenter. 

Modem Organization, by C. D. Hine. 

Efficiency, by Harrington Emerson. 

The Twelve Principles of Efficiency, by Harrington Emerson. 

Graphic Methods for Presenting Facts, by W. G. Brinton. 



CHAPTER VII. 

PLANNING DEPARTMENTS. 

49. General Principles. The separation of mental and manual 
processes, and the application of the principles of transfer of 
skill and thought carry with them the principle of preplanning 
of the work concerned. The convenience and economy of plan- 
ning work in advance are obvious and need no discussion, and 
the application of the principles discussed in the preceding par- 
agraphs are well shown in the operation of existing planning 
departments, such as the engineering department and the tool 
room. 

Planning of work may be done in one of two ways, namely, 
empirically or statistically. Any man highly experienced in a 
given line of work can easily plan a desirable sequence of opera- 
tions for a given piece of work basing his predictions on his ex- 
perience and judgment, but there will be definite limitations 
to the accuracy of his predictions. For instance, if there are 
several desirable ways of performing the work he will not, in 
general, be able to say which is the best way, unless he or some 
other equally competent man has tried them all and recorded 
his results. Again, he may be able to assign the approximate 
time necessary to perform the work, or the tools that are most 
efficient for the purpose; but, in general, unless he possesses 
recorded data bearing on these matters his empirical estimates 
are approximate only, and his predictions useful only within 
the range of his experience. Where recorded data are to be 
had, however, the basis of prediction is much more sound; and 
if such data form a record of high-grade performances they are 
inestimably superior to empirical ■ estimates. The engineering 
and drafting department is the finest example of the separation 
of mental and manual processes and the prediction of results 
on the basis of recorded data. True, a considerable amount of 

80 
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the work of this department is still empirical, and will remain 
so for many years; yet the progress that has been made is re- 
markable and foreshadows what may be expected to occur in 
the planning of manufacturing operations when a sufficient vol- 
ume of data bearing on capacities of machines, forms of cutting 
tools, the times required for operations, etc., have been collected. 

The growth of the planning department is of interest. A few 
years ago a typical organization of a production^ department 
consisted of the superintendent, the several foremen and a few 
special officers, such as a stores-keeper and time-keeper. The 
superintendent received the formal order and instructions for 
the work, gave it a number, letter or some other distinguishing 
mark and sent each foreman an order instructing him how to 
proceed with his part of the work, trusting to natural coopera- 
tion among the foremen to keep the correct sequence of opera- 
tions so that the finished product would be shipped in time. A 
record was kept of all time and material expended on the job^ 
and the total cost of the work recorded, though, in general, detail 
costs were not obtained. 

As the necessity of more detailed costs became greater, and 
the science of cost keeping grew, the instructions or production 
orders (Fig. 6) issued to the foremen were made more and more 
in detail for each job. As works increased in size it became in- 

' Properly speaking the production department embraces all men and 
departments that have to do with actual production, as distinguished from 
the other general divisions, sales and finance. Engineering though a pro- 
ductive process has become so important in some industries that it is often 
considered as an independent department, and the name production depart- 
ment hmited to that portion of the organization that is controlled by the 
factory manager (Fig. 4). The name is sometim.es applied to the factory plan- 
ning department but this use of the term does not seem to be warranted. 
The factory planning department is a part of the production department. 

The stock room and shipping department strictly speaking are not pro- 
ductive departments but they are so closely identified with production that 
they are often included in the production department. 

A distinction should be made between stock and stores. Stock refers to 
finished parts or finished machinery; stores to raw or unworked material. 

' The writer does not feel that any apology for the use of this term is 
necessary. True, it is more expressive than elegant, but, like the term 
"boes," there is no other word that can be used to take its place fully. 
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creasingly difficult for the foreman, and others charged with the 
production to keep the proper sequence of operations on a mental 
and verbal basis; and when one considers the complexity of the 
modern shop, and the immense number of small parts passing 
through even a fair-sized establishment, the performance of some 
of these superintendents and foremen seems marvelous indeed. 

50. Routing or Scheduling. The deihand for a more system- 
atic method of carrying the work through the shop gave rise to 
the practice of routing or scheduling. Routing or scheduling 
may be defined as the selection of paths or routes over which each 
piece is to travel in being transformed from raw material into 
finished product. The object of routing is to determine the best 
and cheapest sequence of operations and to insure that this 
sequence is followed. It will be noted that routing is automatic 
in continuous industries since the plant itself is laid out with a 
view to passing the product through a fixed, predetermined series 
of processes. In intermittent industries, however, there are, 
sometimes, a "very large number of sequences that can be fol- 
lowed though there is usually one series of operations that is 
best for any given article. The process is analogous to selecting 
the best railroad route from one place to another. 

The economic advantage of routing is based upon division of 
labor. Some one must do this planning and it demands delibera- 
tion and concentration of mind which the busy foreman cannot * 
always bestow upon the problem. Routing constitutes a func- 
tion that can well be separated from others wherever there is 
sufficient volume of business to warrant this proceedure. Fur- 
thermore, once a good route has been worked out and recorded 
it can be used again for other similar jobs thus securing the ad- 
vantages of recorded data that have already been referred to. 
For this reason routing can often be done to advantage ia the 
drafting room, the route being recorded on the drawings them- 
selves. If routing is done in the drafting room, care should be 
observed that it is directed by some one who has accurate knowl- 
edge of factory conditions and equipment. 

The degree of refinement to which routing may be carried will 
vary with the factory and the product. In some cases it is 
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sufficient to designate the successive departments through which 
the piece in question is to pass, while, again, it may be advan- 
tageous to go farther and designate the particular machine and 
process that is to be used. In the most highly developed appli- 
cation of routing, to be described later, the details of each and 
every operation (Fig. 11) are Usted in sequence, together with 
the methods whereby these details are to be carried into effect. 

51. Dispatching. The planning of industrial operations in- 
volves four considerations, namely, — what work shall be done; 
how the work shall be done; where the work shall be done and, 
lastly, when the work shaU be done. The problem of what work 
shall be done is one for the management and the engineering 
department to solve. The problem of how and where the work 
shall be done belongs to the production department and involves 
routing and the selection of processes in the manner discussed in 
the last section. So far as the first three items are concerned 
planning offers no very difficult problems and there are many 
production departments that are solving these problems very 
successfully. The problem of scheduling work on a time basis 
or dispatching as it is called, is more difficult and involves other 
considerations. Dispatching work in a factory is analogous to 
dispatching trains, the object being to start a piece of work at a 
given time and to predict its progress in point of time until it is 
completed. 

In a continuous industry this problem is solved automatically 
and such industries resemble a single-track railroad with trains 
moving in one direction only. Time prediction is not difficult 
in such cases. The problem in an intermittent industry, how- 
ever, where there are hundreds of pieces and hundreds of 
different paths over which they may travel, is one of the most 
complex of industrial problems. The desire to know more re- 
garding the progress of work in intermittent industries gave 
rise long ago to simple tracing methods and these are now quite 
common. Beginiyng with simple personal attention on the part 
of those delegated to carry on this work this effort has grown 
into fairly well-defined methods and systems. The stock-trac- 
ing ledger so-called is usually a continuous progress report of 
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the particular lot of material, the movements of which it records 
as it passes through the factory. Such a ledger is usually of 
the loose-leaf type or else it is a card system. A single leaf or 
card is used to record the movements of one order or lot of 
material. In the more advanced methods of planning to be 
described later, tracing the progress of the work will be seen to 
be an essential factor. 

52. Functions of the Planning Department. The planning 
department 'may perform one or all of the following functions. 

(1) Making and issuing production orders in detail. 

(2) Scheduling the work so as to secure proper sequence of 
operations. 

(3) Dispatching the work so as to predict the time of each 
operation. 

(4) Insuring the predicted performances by tracing the prog- 
ress of the work. 

(5) Collecting such records of performance as may be neces- 
sary to make accurate predictions. 

In many instances, the work of the planning department is con- 
fined to the first function; but in progressive shops the last four 
are rapidly becoming important and necessary parts of productive 
processes. Some remarkable planning departments are now in 
operation in which the complete schedule of operations is predicted 
not only as to the manner and place of each operation but also 
as to the time that is to be consumed. These highly developed 
planning departments are connected, of course, with industries 
involving mass production. The planning department may, and 
often does, include other functions. A recently published de- 
scription of a plant where so-called scientific management has 
been installed lists the following men as under the planning de- 
partment—shop engineer, stores-keeper, cost-clerk, shipping-clerk, 
receiving clerk and inspector, as well as several others directly 
engaged in planning. In a smajl concern it is not only feasible 
but may be good management to include all these activities under 
one department. It is, however, contrary to the elementary prin- 
ciples of division of labor, which assigns as few duties as possible, 
either to a man or a department, these duties being of a similar 
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character as far as possible. The function of the planning de- 
partment is the planning and scheduling of the work, and as 
plants increase in size such dissimilar functions as some of those 
listed above naturally tend to become independent departments 
functionalized under the superintendent. They are in reality 
more highly specialized functions that he formerly was expected 
to perform himself, and the manner of their formation will de- 
pend, to a large extent, on the size of the works and the char- 
acter of the m'en obtainable for the several positions. Thus 
both costs and rate setting might very well be included in the 
work of the planning department and not be, as indicated in 
Fig. 5, directly under the superintendent. On the other hand 
there seems to be no good reason for making the planning de- 
partment an independent one under the factory manager (if 
there be one), thus making the manager of the planning depart- 
ment a thorn in the side of the superintendent who is charged 
with the responsibility of production. The planning depart- 
ment should be in charge of the superintendent of production, 
and the head of the planning department should be of the char- 
acter of an assistant superintendent. When organized inde- 
pendently it usually results in much duplicate work and opens 
up an opportunity for inter-departmental bickering. 

63. Functional Foremanship. Many existing industrial plants 
have well-defined planning departments performing one or more 
of the five fundamental functions noted above. Mr. F. W. 
Taylor^ has very ably shown that the work of planning may be 
very greatly extended and at the same time greater advantage 
taken of the principle of the division of labor. His typical or- 
ganization, which is outlined below is particularly adapted to 
iron-working establishments machining large pieces, but the 
principles involved are of almost universal application. Under 
Mr. Taylor's system the work now ordinarily performed by the 

1 See "Shop Management," by F. W. Taylor, Trans. A.S.M.E., Vol. 24. 
This classic paper should be read by everyone interested in industrial enter- 
prises. Whether ail the methods advocated by Mr. Taylor are desirable 
or not the fact remains that the principles advanced will increase production 
if intelligently applied and the paper no doubt indicates the trend of industrial 
organization. 
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foreman is divided into several parts or "functions " each per- 
formed by a separate " functional foreman " or " functional 
boss" as he styles him. Care is taken to separate planning 
functions from executive functions and all planning is removed, 
as far as possible, from the shop to the planning department. 
The latter then performs for the constructive side of the industry 
what the engineering department has long performed for the 
designing side of the work. In fact, the movement to do the 
planning of all productive processes in advance and in a separate 
department is analogous to the movement that formed the en- 
gineering department. It is in strict accord with the general 
principles of division of labor and the separation of mental and 
manual processes. 

In his work at the Bethlehem Steel Company Mr. Taylor 
found the following subdivision^ and rearrangement of functions 
profitable: — 

In the Planning Department. 

(1) The Order-ofrWork or Route Clerk. 

(2) The Insjfcruction-Card Clerk. 

(3) The Time and Cost Clerk. 

In the Shop. 

(4) The Gang Boss. 

(5) The Speed Boss. 

(6) The Inspector. 

(7) The Repair Boss. 

And for the Entire Works. 

(8) The Shop Disciplinarian. 

The following is a very brief statement of the duties of these 
several bosses as stated by Mr. Taylor: ' " 

The order-of-work or route clerk, lays out the route that the 
piece is to follow through the several shops and the sequence of 
machines and men that are to operate upon it in each shop. He 

' Mr. Taylor's analysis of the duties of the average foreman and his use 
of this analysis in subdividing the foreman's functions is a masterpiece that 
will repay reading. See A.S.M.E., Vol. 24. 
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prepares the route sheet and from it he, or his assistant, makes 
out the work orders for each man or machine operating upon it. 
These work orders usually give a list of the materials required 
for the work specified, describe the work to. be done and indicate 
where the piece is to be sent for the next operation. The work 
order is the production order of Fig. 6 more highly developed. 
It must give also the order number of the job, the number of the 
instruction card (to be described) or other references which may 
be needed to identify it. The order-of-work or route clerk is 
responsible for the sequence of work in the shop, though in some 
modified applications of Mr. Taylor's system both a route clerk 
and an order-of-work clerk are used, the first laying out the route 
schedule and the second seeing to its operation and enforcement. 
This division would naturally come about in a large plant, but 
even then these two men must work in close harmony. 

The instruction-card clerk fills out the instruction card (Fig. 
11) which bears the same relation to the planning department 
that a drawing does to the drafting room. It gives all the in- 
formation regarding the necessary drawings, order numbers, 
jigs, fixtures, etc., and gives the exact sequence of detail opera- 
tions that must be followed by each workman. It may give 
the number of cuts, the depth of each cut, the speeds and feeds 
and the time each cut and operation should take. It may also 
give full information regarding the piece rate, day rate, or pre- 
mium on which the work is to be performed. In certain cases 
it is clear that it might include the information listed on the 
work card just described, but usually it is more convenient to 
use the two cards. 

The time and cost clerk prepares for the instruction card the 
necessary instructions to the workman for the recording of time 
and cost of all work and for securing from the workman the proper 
returns for making cost and time records (see Article 41) . 

The gang boss makes all preparations ior getting the work to 
the workman, collecting the necessary jigs, drawings, etc., and 
sees that the work is properly set in the machine. He relieves 
the workman of all preliminary planning as far as placing the 
piece in working position is concerned. 
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The work of the speed boss begins after the piece is set in the 
machine. He sees that the right tools are used and that the 
feeds and speeds are according to instructions. He also in- 
structs the workman in the best method of doing the work. 

The inspector is charged with the duty of seeing that all work 
is up to standard in workmanship and finish. 

The repair boss has charge of' all machines, belts, etc., and 
sees that they are kept in good order and repair. 

The shop disciplinarian is responsible for discipline and good 
order. He is also the peacemaker and assists in adjusting wages. 
He represents the disciplinary functions formerly executed by 
the foreman. 

This rearrangement of duties virtually amounts to the re- 
placing of practically all line organization below the superin- 
tendent with staff organization.! It is evident that the extent 
to which such a reorganization can be carried in any plant will 
depend upon the size of the plant, the character of the product, 
the personnel of the staff and last, though by no means the least, 
the amount of statistical data bearing on productive processes 
that is available as a basis for planning the work. The possi- 
bihty of successfully making such a redistribution of duties and 
of securing the manufacturing advantages that should follow 
this extended division of labor depends also on other factors 
that introduce new needs, including new methods of rewarding 
labor. 

54. Forming the Instruction Card. In order to be able to 
prepare a machine-shop-work order and an instruction card as 
shown in Fig. 11 the following information regarding the work 
in hand must be available in convenient form: 

(a) Complete detailed drawings and other engineering infor- 
mation. 

(b) Complete information regarding special tools, such as jigs 
and fixtures, whether existent or to be provided. 

(c) Complete information on lowest costs of previous per- 
formances. 

' The student will find it a useful exercise to rearrange Pig. 4 to conform to 
Mr. Taylor's subdivision of duties. 
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(d) Accurate up-to-date information regarding the raw and 
finished stock that is to be used. 

(e) Exact knowledge of the progress of the work in process. 
(/) Complete tabulated data on power, speeds and feeds of 

all machines. 

(g) Complete data as far as can be obtained on the most ef- 
fective forms of cutting tools and the best combinations of speeds 
and feeds for the metal to be cut. 

(h) Records of the best performances on similar work with 
best combination of tools, feeds and speeds. 

And to insure the attainment of the performance predicted 
on the instruction card there must be: 

(i) Careful instruction of the workmen by the speed boss or 
some similar person. 

(j) Careful following up and correction of the shop schedule. 

(fc) Careful inspection of all tools and appliances to make sure 
they are up to standard conditions. 

(l) A financial incentive that will enlist the interest of the 
workman. 

Brief refiection will show that similar conditions and require- 
ments apply to other forms of industry, the principles being 
capable of wide extension. 

Of these requirements several are now fairly well met in many 
modern shops. Thus (a) presupposes a first-class engineering 
and designing department, (6) a well-developed tool room, (c) a 
first-class cost system, (d) an accurate continuous inventory 
system, all of which have reached a high state of development 
in many plants. The remaining requirements, however, are in 
a rudimentary stage in most shops and it may be of advantage 
to discuss them briefly. 

55. Order-of-Work Methods (I'tem e). It is evident that if 
work is to be accurately scheduled through a works of any mag- 
nitude, it must be accomplished by written orders and by sys- 
tematic methods. The most usual method of accomplishing 
this result in a machine works is somewhat as follows: An order 
box containing say four compartments is placed near each work- 
man. The upper compartment holds the instruction card, order- 
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of-work card, etc., for the job in process; the next lower com- 
partment contains the instructions, etc., for the next job for 
which the gang boss is collecting or has collected the tools, jigs, 
etc.; the third compartment may be used to hold instructions 
for future work, the sequence of which has not as yet been deter- 
mined, and the lower compartment may be used for suspended 
jobs on which work has been discontinued temporarily. In 
the office of the planning department is placed a " route rack " 
or " schedule board " containing groups of pockets that are 
duplicates of those in the shop; each pocket containing instruc- 
tion cards that are duplicates of those in the corresponding 
pockets in the shop. When the instructions are moved in the 
shop from one compartment of the order box to another or from 
one machine to another, the corresponding change is made on 
the office route rack so that the route rack always shows the 
exact amount of work before each man or machine. The order- 
of-work man must keep fully informed of the desired dates of 
delivery of all orders and of any change in such dates. By 
means of the route rack he can fully control^ the sequence of 
operations and make estimates of the time required to complete 
work in process or new work on which such an estimate is de- 
sired. Fig. 12 shows the schedule board of the Tabor Manu- 
facturing Co. of Philadelphia. Here three sets of hooks are used 
for each production center, the upper hooks of each set holding 
the order for the work in process. 

56. Data on Machines (Item/). It is evident that before the 
instruction card man can nntelligently instruct the workman 
regarding the size of cuts and feeds and speeds to be used, very 
complete data must be compiled bearing on the cutting power 
and the speeds and feeds obtainable with each machine. This 
information is not available in most shops and must be collected. 
It is also evident that this would be much simplified if all ma- 
chines of the same kind were made along standard lines. At 
present a machine of given nominal size made by any given man- 
ufacturer is usually very different in its characteristics from those 

1 See Report of Conference on Scientific Management at Tuck School 
of Commerce, p. 365. 
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of rival makers. These new methods will undoubtedly have 
some effect tending to standardize tools of all kinds. 

57. Data on the Art of Cutting Metal (Item g). It would most 
naturally be supposed that an experienced skilled workman 
would know more than anyone else regarding the best shapes of 
cutting tools and most efficient combinations of feeds and speeds 
for the work of his particular calling. In simple trades this, or 
corresponding data, may be easily obtained, but, in general, the 
information possessed by the mechanic is empirical and based on 
inherited^ practice that is never questioned by him. All trades 
and callings abound in practices that are transmitted downward 
with almost superstitious exactness and with little or no thought 
as to whether a better way cannot be found. This is very well 
instanced in the case of cutting of metals. Here (according to Mr. 
F. W. Taylor) there are twelve variables involved and it is evi- 
dent that no man can carry in his head the best combination 
for any given case. Actual experience has shown this to be so, 
and has demonstrated that the best combination of these varia- 
bles can be found much more accurately by mathematical anal- 
ysis than by the best empirical knowledge. A full discussion of 
this complex problem is beyond the scope of this treatise. 

A considerable amount of general information on this subject 
has been collected^ from time to time but the most comprehensive 
attempt to solve this problem was that made by Mr. F. W. Tay- 
lor and recorded in full in the Transactions of the American 
Society of Mechanical Engineers. (Vol. 28 year 1907.) Mr. 
Taylor's experimental work and the laws that he deduced there- 
from were reduced to mathematical expressions by him and his 
assistants. The complexity of the problem will be appreciated 
when it is considered that no less than twelve variables are in- 
volved. By means of very ingenious slide rules,' however, Mr. 

• One of the best instances of the empirical development of an almost 
perfect tool is found in the common ax and ax handle. It would have been 
difficult indeed to analyze this problem and design the modern ax scien- 
tifically. 

2 See also Profit Making in Shop and Factory Management, by C. U. 
Carpenter, pp. 86-91. 

» See Trans. A.S.M.E., Vol. 25, p. 49. 
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Carl Earth succeeded in making these expressions usable and 
with these slide rules the most efficient combination of speeds 
and feeds are quickly obtained. Mr. Taylor's work did not 
cover all kinds of metals and there is still much to be done in 
other lines of work before information of this kind is common; 
yet, aside from the actual results obtained, the principles in- 
volved are of prime importance and the paper mentioned in the 
foregoing will repay reading. Similar investigations are now 
being made in other lines of work. 

Standard Performances, Time-Study, and Motion-Study 

Item h 

58. Time-Study. What has been said of the average work- 
man's lack of knowledge of industrial processes is even more true 
of his lack of exactness in estimating the time required to do a 
given piece of work. This, after all, is to be expected and a few 
attempts on the part of the reader to estimate the time required by 
him to do customary performances will quickly show how elusive 
the time element is and how difficxilt it is to estimate time accu- 
rately by any emperical methods. A good cost system, therefore, 
may give fairly accurate data regarding costs but its records are 
not necessarily the 'best that can be made with a given equipment. 
In times past piece rates, and estimates in general, have usually 
been made by judgment either on the part of the foreman or of 
the rate setter, if one was employed. Occasionally trial per- 
formances are made to find a satisfactory basis. The inaccuracy 
of the first-named method of setting rates and the troubles aris- 
ing therefrom will be more fully discussed in connection with a 
discussion of systems of rewarding labor. Such methods could, 
of course, still be used as a basis of creating the instruction card, 
but Mr. Taylor has pointed out (Trans. A. S. M. E., Vol. 24, p. 
1423) a much more accurate method of finding what length of 
time should be required for any job with given equipment and 
conditions. In this method careful measurement is made of the 
time required to do the several detail parts of a given operation. 
This detailed subdivision is often made quite minute so that the 



PLANNING DEPARTMENTS 95 

observation must be made with a stop watch. This work has 
become known as time-study. 

Of course there was nothing new in the idea itself. Time- 
studies had been made many years before and it had long been 
customary for superintendents to obtain such data for the purpose 
of fixing piece rates. These older attempts, however, were con- 
fined largely to finding the total time required to do a given piece 
of work and the data obtained were useful only for the particular 
job in question or for one very similar to it. Mr. Taylor en- 
deavored to make observations of the most minute details of the 
operations studied, even to such small details as the time required 
to stop and to start a machine. His contention, which seems 
warranted, was that many detail operations are common to 
many jobs and that if these could be observed with accuracy 
these observations or "unit times" could be used to build up 
synthetically accurate time estimates on new work on which 
time-studies had not been made. Taken in connection with full 
information concerning cutting tools and machines the plan 
seems perfectly feasible and, in fact, many interesting data have 
already been obtained along these lines. 

69. Requirements and Apparatus for Time-study. Time 
study in the modern sense, therefore, consists in findiug the time 
required to perform each elementary detail of an operation 
whether these details be mental or manual. The basic idea, of 
course, is to determine the shortest time in which the operations 
can be performed and may involve many observations of the 
same detail operation as performed by skilled workmen. Special 
methods must be employed for such work as the time element 
may be very small, and the observations are valueless imless 
taken with accuracy. It should be noted that accurate observa- 
tions of this kind are similar to those required in scientific labora- 
tories and both natural apptitude and experience are required on 
the part of the observer for accurate results. 

A convenient apparatus for making time observations is formed 
by mounting a stop watch on the upper right hand corner of a 
board large enough to hold the record sheet and in such a manner 
that the watch can be operated by the thumb of the left hand of 
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the observer. The observer holds the board with his left hand 
and his left arm leaving his right arm and hand free to record the 
observations. A blank form ruled in a convenient manner is an 
essential to success and this blank form should make provision 
for recording full data concerning the operation, the operator, 
and other information necessary for a full understanding of the 
procedure. 

Care should be taken, also, that the conditions under which the 
study is made are conducive to good results. It should be re- 
membered that. the object of making time-studies is to be able 
to predict performances later on. It is not easy to duplicate a 
given performance unless the conditions are as favorable as when 
the recorded performances was made. The problem of finding 
the best- method of performing a given operation involves a con- 
sideration of motion-study which is discussed later on in this 
chapter. It will be clear that if the best method of doing an 
operation- or a series of operations can be determined and the 
proper time for doing each operation can also be determined, 
standards of performance can be set up; provided of course that 
the conditions under which the work is performed are also stand- 
ardized. 

It is natural to wish to make time-study of first class men as 
from them the lowest records will be obtained. It should be 
remembered, however, that it is not fair to use the records of 
first class operators to set rates if such rates will exclude all but 
the very best workmen from earning a premium, and still more 
unfair to use rates thus determined for eliminating all but the 
very best workers from participation in industry. It will be 
obvious, furthermore, that accurate time-study records cannot 
be made without the full confidence of the workman who is 
observed. In fact none of these advanced methods can be suc- 
cessfully operated without a complete understanding with the 
working force. Stealthy and underhand methods are sure to 
end in trouble. 

60. Making Time-study Observations. If some appreciable 
time intervenes between the end of one operation and the begin- 
ning of another it will be clear that the observer can measure the 
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elapsed time directly by starting his watch from zero when the 
operation commences and stopping it when the operation is fin- 
ished. If, however, the operations succeed each other in rapid 
succession it is more convenient to note the time at the end of 
each operation permitting the watch to run continuously until 
the complete cycle of operations is complete. The stop watch 
reading will then give the elapsed time for the entire series of 
operations and the differences between successive readings will 
give the time consumed for the several detail operations. Fig. 13 
illustrates such a series of actual observations as reported by 
MaJQr George D. Babcock in the American Machinist, Vol. 40, 
p. 1003. The lower numbers opposite the names of the opera- 
tions are the continuous observations and give the elapsed time 
from the beginning of the series. The difference between any 
continuous observation and the continuous observation immedi- 
ately preceding it is the actual time for the operation concerned 
and is recorded between the two continuous observations. These 
differences are sometimes called the individual times. The aver- 
age of the individual times and also the minimum individual 
time for each operation is shown at the right. The average 
total time is also recorded. 

If the operations that are being observed require a consider- 
able time to perform a few observations may be sufl&cient and 
the errors in observation will, normally, be a small per cent, of 
the observed time. If, however, the time element is very small 
many observations may be necessary to secure accurate results. 
If the time elements are extremely short it may be necessary to 
measure the combined unit times of several successive operations 
thus securing enough of these combinations to compute mathe- 
matically the several individual unit times. For a more extended 
discussion of this method the reader is referred to Mr. Taylor's 
paper "Shop Management" in the Transactions of the American 
Society of Mechanical Engineers, Vol. 24. 

61. Interpreting Time-studies. The data as shown in Fig. 
13 were recorded by skilled observers, but represent a preliminary 
study to be used as a basis of obtaining better results through 
standardized conditions. The variations in the unit times of the 
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several operations are not markedly greater, however, than is 
usually found in time-study work. It will be clear that it is a 
most difficult matter to measure human motions of short dura- 
tion with great accuracy and equally clear that a worker will not 
always do a given operation in exactly the same time, and differ- 
ent workmen, again, wiU require markedly different periods of 
time for the same operation. The question naturally arises as 
to how these observations shall be interpreted if they are to serve 
as a basis for fixing rates of pay for similar operations. Several 
methods may be used. Some time-study men use the minimum 
observed time and make an allowance which varies from 25 per 
cent to 75 per cent of the observed time to provide for imavoid- 
able delays, and the personal requirements of the worker. 
Another method is to take the observation which occurs most 
frequently as a basis. This procedure would be logical only 
where there is a large number of observations Another method 
is to take the average time, as computed in Fig. 13, as a basis. 
These average times are corrected by an estimated efficiency of 
the worker, based on an observation made of his personal char- 
acteristics at the same time the time-study was made, and re- 
corded on the time-study sheet. This corrected time would 
represent the time required by an efficient operator to do the 
work. Thus if the study was made on a workman of very high 
efficiency no correction would be necessary; if made on a work- 
man whose estimated efficiency was 50 per cent the observed 
average time would be reduced one-half to set the standard. 

This feature of time-study should be carefully noted because 
it indicates that, as yet, a certain element of good judgment 
must be used in interpreting time-studies if the results are to be 
used in setting piece rates and predicting performances. This 
in no way detracts from the value of time-study, but the exag- \ 
gerated idea held by many respecting the exactness of these^/ 
methods is hardly justifiable. Where the work is so connected 
with machine operations that the machine governs the time ele- >, 
ment to a large degree, it may be possible to make exact obfeei^va- 
tions that can be repeated quite accurately. Where the human 
element predominates such exactness is hardly to be expected/ 
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For this reason some time-study men make a sharp distinction 
between the time of machine operations 'and those in which hand 
work predominates. It is evident that the degree of perfection to 
which the study of unit times niay be profitably carried depends 
largely upon the kind of work and the amount of repetition that 
is involved, but in any case it is also evident that this method of 
approaching the problem is an advance over empirical methods 
and any rate-setter will profit even by its limited use. 

62. Motion-Study. It has been shown that it is highly eco- 
nomical to plan the sequence of operations in a broad way by the 
routing methods that have been described. The same argu- 
ments apply to the details of any operatiofi such as are listed on 
the instruction card in Fig. 11. It has been customary until 
recently to assume that the skilled workman is the best judge of 
such a sequence. While this is probably true in simple cases, 
experience has shown that even here systematic analysis will 
often prove to be superior to empirical knowledge. It has long 
been recognized that a workman can do most work when his 
equipment and surroundings are convenient. Builders of ma- 
chine tools have long appreciated and applied these general prin- 
ciples in the design of tools, and manufacturers interested in such 
work as the assembly of small machines made up of many parts 
have for many years paid close attention to the proper division 
of work and the arrangement of parts to be assembled so as to 
re'quire as httle effort and motion as possible on the part of the 
workman. These efforts, however, have in general, been con- 
fined to the best examples of mass production and have not been 
recognized as fully as might be supposed. 

The work of Frank B. Gilbreth' has very ably called attention- 
to the fact that great gains may be made by systematic motion- 
study in all lines of work and particularly in the simpler trades 
where one would not suppose such possibilities existed. Mr. 
Gilbreth's most striking study of this problem was in connection 
with the ancient trade of brick laying. From time immemorial 
masons have worked from a scaffolding that was raised only when 
the ;workm;an', could no longer easily reach the top of the wall 
\' \ ' . V Se« Motion-Study, by Frank B. Gilbreth. 
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which he was laying. It was then raised to such a height that 
he must bend his back constantly or work on his knees until the 
wall grew high enough to relieve him of such awkward positions. 
From time immemorial, also, the mason's helper has dumped 
unsorted brick and mortar of varying consistency upon the scaf- 
folding at the mason's feet so that the mason had to stoop to get 
both brick and mortar. It has been customary, furthermore, 
for the mason to select the brick as he worked, rejecting those 
that were unfit, and to turn the selected brick over in his hand 
when there was a choice as to which side should face upward. 

One of Mr. Gilbreth's first improvements was a scaffolding 
that can be raised quickly a short distance at a time so as to be 
kept near the level for most easy working on the part of the 
mason. To this was added a shelf -like attachment on which the 
brick and mortar could be placed in a convenient position for the 
workman. The bricks were carefully sorted on the ground by 
cheap labor and placed in packets of 24 each, carefully arranged 
with the right side up so that no sorting was necessary on the 
part of the mason. The mortar was carefully standardized and 
improved forms of both mortar box and trowels made it easier 
for the mason to secure mortar while following with his eye the 
hand that held the brick. A careful study was made of the 
sequence in which the bricks should be laid for various types of 
wall and also of the motions made by the mason in laying up 
these several types. It was quickly discovered that many of 
the motions made by the workers were useless and resulted only 
in fatigue and wasted effort. On the basis of these observations 
standardized methods were worked out which enabled the work- 
men to lay three times as many brick as formerly and with less 
fatigue. The restolts are all the more interesting since they were 
obtained in a strictly handicraft industry. The work of Mr. 
Gilbreth and others has proved beyond doubt that motion-study 
opens up great opportunities for time saving and has accented 
the belief that even the skUled worker who has learned his trade 
in the usual empirical manner is often inefficient and wastes much 
of his energy in useless motions, though the final results of his 
labor may be all that is desired. 
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In many cases the motions of the workman are too rapid and 
complex' to be segregated from connecting motions and timed 
by the human eye. Mr. GUbreth has very ingeniously used the 
moving-picture machine to investigate such rapid motions. A 
clock of special design with a dial about 30 inches in diameter is 
placed near the workman who is to be studied. This clock has 
a hand which makes ten revolutions each minute. The dial is 
divided rato 100 parts so that each division of the dial represents 
/'looo of a minute as the hand moves over it. When the film is 
exposed a permanent record is obtained of the smallest movement 
accompanied with a record of the time required to perform each 
movement, however rapid. These pictures can then be studied 
at leisure and any unnecessary movements can be detected. 
Some very interesting results have been obtained in this manner. 
Mr. GUbreth has also made some interesting motion-studies by 
attaching a small electric light to the hand of the operator and 
connecting it with a source of light by smaU flexible wiring. The 
light in the vicinity of the worker is then lowered and a photo- 
graph is taken of the operator's movements by an ordinary 
camera, the path of the light appearing as a continuous hne upon 
the plate. From this diagram deductions can be drawn as to 
the efficiency of th-e worker's effort. 

Motion-study and time-study are not necessarily closely con- 
nected but usually this is the case. Careful time-study should 
be preceded by a careful examination of methods, both personal 
and mechanical and time-study, of course, is the logical method 
of checking up the effect of changing methods. The object 
of time-study and motion-study is to establish standardized 
performances. 

63. Fatigue. One of the most interesting and important dis- 
coveries that has come out of time-study and motion-study is 
the effect of systematic rest periods. Under the old, and stiU 
much-used methods, the common idea was to keep a man as 

' The reader may gain some idea of the complexity of ordinary hand work 
by studying the motion of his fingers and thumb ia buttoning his coat. 
Note that the procedure of performing this operation is entirely different 
when done with the left hand than when performed with the right. 
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busy as possible during the entire working period for which he 
had engaged. It now appears that he will do more and better 
work if given periodic rests. 

All are familiar with the phenomena of fatigue. In beginning 
work there is a period during which effort is not only easy but 
agreeable, and the rate of production increases. Then follows a 
period during which conditions are uniform, succeeded in turn 
by a decHne in interest and pleasure in production, straining be- 
gins to be felt and finally, if the effort is continued, pain appears. 
During this latter period the worker must put forth his will 
power to continue at the task, "working on his nerve" as we say, 
and at last, if the effort is continued, it becomes imbearable and 
complete exhaustion takes place. 

Physical or mental effort of any kind results in the breaking 
down of tissues which creates certain toxic poisons in the blood 
giving rise thereby to the phenomena described. If the effort 
is slow the system reacts fast enough to dispose of these waste 
products as fast as they are formed, but it cannot perform this- 
cleansing action against great, and continued effort. Recovery 
from moderate fatigue is rapid, but the recoveiy from great 
effort is slow and as the worker gets older it is less and less com- 
plete. It is a well-known fact that violent exertion on the part 
of old people is dangerous. Fatigue within the "elastic limit," 
however, is wholesome for anyone and good health cannot be 
maintained without some bodily effort. 

It should be remembered also that change of work is relative 
rest and under the old methods, where the worker performed 
several different tasks daily, recovery from one task took place 
to a certain extent while performing another. Under such con- 
ditions the rest obtained during the hours when he was not em- 
ployed was sufficient for his recovery. Thus farm laborers work 
long hours daily during a large part of the year, yet the short 
periods of daily rest, 'supplemented by the sabbath rest, seems 
amply sufficient for physical recovery. 

Under modern industrial conditions, however, where men are 
compelled to work at one machine or, worse stiQ, where the work 
is of a repetitive character involving little or no change of mental 
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or bodily exertion, common experience indicates that the rest 
periods should be more frequent and more definite than under 
the old conditions of general work. The effect of monotonous 
labor has long been a matter of study and psychologists have 
demonstrated fully the harmful effects of such labor, if carried 
to an extreme. Efforts have been made, also, to relieve the 
monotony of repetitive labor by introducing other distracting 
influences. Thus in cigar making paid readers have been em- 
ployed with success to relieve the monotony of this repetitive 
occupation. There can be little doubt, but that the practice of 
"soldiering" or pretending to work, while really accompUsh- 
ing nothing has been fostefed to a large extent by lack of proper 
and definite rest periods. Aside therefore, from all humane 
considerations of the matter, this subject is one of considerable 
economic importance. 

64. Length of Rest Periods. We have little or no data as yet 
that can be used as a guide in fixing rest periods. Experimental 
•psychologists have done considerable experimental work, but so 
far their results have been expressed in very general statements. 
It is well known also, that fatigue is a function of the speed of 
performance for we exhaust ourselves much more by doing a 
given task quickly than by doing it slowly. This follows natu- 
rally, of course, from the general theory of fatigue that has been 
discussed. These relations are not simple ones, however, and an 
immense amount of experimental work in actual productive proc- 
esses must be performed before we shall have data that will en- 
able us to predict the correct proportion of work and rest in a 
new performance. 

Advocates of scientific management, so-called, have made 
some interesting and convincing experiments on a fairly large 
scale and have demonstrated that production is greatly increased 
by the introduction of definite rest periods. Mr. F. W. Taylor 
has observed that a first-class laborer handUng pig iron, each 
pig weighing 92 pounds, could be under load only 43 per cent of 
the day and must be entirely free from load 57 per cent of the 
day. He stated, furthermore, that as the load was made lighter 
the percentage of the day under which the man can carry the load 
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can be increased. Thus, if the workman is carrying a load of 
46 pounds he can be under the load 58 per cent of the day, and 
if the load is made light enough he can carry it practically all 
day long. Other experimenters have found similar results and 
the general principles of the economy of fixed rest periods seem 
to be well established. It will take some time, however, to obtain 
sufficient data to formulate practical rules for the guidance of 
industrial workers in general. 

However, the matter is one that should engage the attention 
of every manager and there are many industries where it would 
be economical, no doubt, to establish more frequent rest periods 
than those now in vogue even though such periods are fixed em- 
pirically. The general theory of fatigue, furthermore, indicates 
that a careful study of the workers surroundings and implements 
may often greatly increase his output by decreasing the fatigue 
caused by distracting influences or wasted efforts. 

65. Methods of Insuring Performance. (Items i, j, k, I.) It 
is clear that if the standard performances are based on records 
somewhat lower even than the best record they will be beyond 
the attainment of many of the less skilled workers. It is clear, 
also, that if the output of the factory is raised to these standards, 
in general, one of two courses must be pursued. Either the less 
skilled men must be eUminated and their places filled with better 
men or they must be educated and taught how to raise their per- 
formance to the standard. The latter method is, of course, the 
most humane and in the long run will be the most effective. Mr. 
H. L. Gantt was the first, the writer believes, to appreciate fully 
the opporiunities of this field and his work and writings^ on this 
phase of shop management forms a very valuable addition to the 
literature of general industrial education. 

It is also self-evident that if the planning department is to pre- 
dict performances that can be successfully executed aU machines 
and tools must be in the first-class condition that the planner 
must presiune them to be. For this reason the inspection, care 
and repair of all productive apparatus should, if possible, be under 
one man whose business it is to see to these matters and nothing 
' See Work Wages and Profits, by H. L. Gantt. 
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else. Such a man can earn his salary even in a comparatively 
small shop. Under such a system matters such as breaking of 
belts are, in large measure, obviated by preinspection and repair, 
and the same principle applies to apparatus in general. 

And last, and by no means least, if the worker is to raise his 
output to a standard higher than he has been accustomed to he 
must receive extra compensations for his extra effort. Otherwise 
he will not make the effort. It has been noted previously (Article 
9) that the worker is usually skeptical regarding the effect of 
increased output. It is useless to point out to him that increased 
output will tend to help him because of the ultimate good flowing 
from abundant production. The reasoning is usually beyond 
him; and the only incentive that wiU move him is an immediate 
gain. All efforts to increase production by the methods de- 
scribed in the foregoing paragraphs usually are, and in fact must 
be, Operated in connection with some method of rewarding labor 
that gives increased compensation for increased effort. The 
various methods of rewarding labor are more fully discussed in 
Chapter XIV. 

66, Conclusion. The foregoing is a very brief account of the 
more important tendencies in the planning of factory operations. 
It should be noted that functional foremanship and similar 
methods are in no way connected with any particular form of 
wage system, nor do the methods discussed in this chapter, taken 
singly or collectively, constitute a complete philosophy or scheme 
of management that wiU be best for aU cases. The combination 
and arrangement that will be best to use will, necessarily, vary 
with the conditions; and what may be good for one place would 
not apply at aU in another. These methods, however, are ex- 
cellent illustrations of the separation of mental and manual 
processes, and the use of division of labor, and transfer of skill. 
The strong coordinative influences necessary for such forms of 
organization are found in the instruction card and route card, 
and the incentive of extra compensation for extra effort. Some 
very complete applications of these methods have been made in 
this country though, as yet, few complete accounts of such appli- 
cations have appeared. ^ 
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It should be noted, also, that these methods are, for the most 
part, refined extensions of old principles. Sorde of them are 
efforts to apply the scientific method to the measurement of 
human effort and aim to do for the field of management what 
engineering research has already done for the designing depart- 
ment. How far they can be considered to be scientific is a 
debated question. Mr. Taylor and many of his followers main- 
tain that these methods can be considered very scientific. Others 
as strongly insist that the personal equation enters into these 
methods so greatly as to make accurate and scientific results 
impossible. Clearly these methods do touch the human side of 
industry very closely. Mr. Gilbreth himself says they are 
closely connected with experience, skill, contentment, training, 
habit, fatigue, and other personal matters. A resume of these 
debated points of view can be made more intelligently after a 
consideration of other industrial problems and wiU therefore be 
deferred to a later chapter (see Chapter XVI). 

Objection is often made, particularly by managers of the older 
type, to the introduction of any such system as described in this 
and the preceding chapter on the ground that it adds to the cost 
of production. This may often seem to be true as most of the 
men employed in planning and carrying the work through the 
shop do not work directly upon the product. Furthermore there 
is no doubt that useless and costly system is sometimes installed 
where the conditions do not warrant, and in such cases the cost 
of the product is necessarily raised. There is no virtue in system 
of any kind unless it is installed intelligently and with a clear 
idea of the results it is desired to obtain. 

Usually there is no difficulty in deciding how far it is econom- 
ical to go in providing system to collect valuable information, as 
in cost systems, or in system for facilitating the transmission 
and use of information that will hasten operations and thereby 
increase the efficiency of productive processes already existing; 
but it is not always easy to decide such questions when they in- 
volve the separation of productive processes into mental and 
manual constituents. Functional foremanship, for instance, is 
based on a somewhat different reasoning than a cost system. A- 
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cost system is valuable no matter how large or small the shop 
may be, altWugh its characteristics might vary with the size of 
the shop. But all extensions of the principle of division of labor 
that involve separation of mental and manual processes and 
transfer of skill necessarily involve a reduction in the amount of 
time and labor actually spent upon the work and- an increase in 
the amoimt of planning or indirect labor expended upon it. 
Whether such a, rearrangement of duties wUl result in netting a 
greater output and reduced cost will depend on the quantity 
to be made and the character of the work; and it is very easy to 
over-systematize unless these conditions are fuUy understood. 
It cannot be disputed, however, that these .principles do result 
in increased output and decreased cost when properly applied; 
and the manager that does not use them as far as the limitations 
of his case wUl allow, simply because he does not believe in sys- 
tem of any kind, is blinding himself to his opportunities. A 
further discussion of the limitations of these principles is given 
in Chapter XVI. 

References: 

Shop Management, by F. W. Taylor, Trans. A.S.M.E., Vol. 24. 
Applied Methods of Scientific Management, by F. A. Parkhurst. 
Cost Keeping and Scientific Management, by Holden Evens. 
Taylor System in Franklin Management, by Major G. D. Babcock. 
Fatigue Study, by F. B. Gilbreth. 
Applied Motion Study, by F. B. Gilbreth. 
Scientific Management and Labor, by R. F. Hoxie. 
Machine Shop Management, by J. H. Van Deventer. 



CHAPTER VIII. 

PRINCIPLES OF COST KEEPING. 

67. Need of Accurate Costs. It would seem to be unnecessary 
to urge the need of an accurate cost system for all industrial 
enterprises; yet, with the exception of simple processes, cost 
systems that give results approaching accuracy are not fre- 
quently encountered. The reasons for this are many. It is not 
uncommon that the manager of a large works has grown up with 
it, or a similar one, frOm small beginnings. He may not ap- 
preciate that the results that he obtained in the smaller shop by 
virtue of his strong personality cannot be so obtained either by 
himself or his subordinates in the larger shop with its vastly in- 
creased complexity. Unless he has kept fully abreast of the 
times he will not be informed regarding what a good cost system 
can do and he will likely object strongly to the added clerical 
expense incident to securing accurate costs, because he fails to 
realize the full importance of these results. To many men 
costs are simply records of work accomplished, the usefulness 
of which are ended once the goods are billed. It is true that 
this is a most important feature of cost accounting, but there 
are ofher features no less important. 

Modern manufacturing is, usually, a complex process, par- 
ticularly where articles of varying size or character are made in 
the same works. It is not sufficient to know that the factory 
is paying as a whole, especially when competition is strong in 
special lines. It is comparatively easy to determine whether 
the plant is, as a whole, paying dividends but without the aid 
of a good cost system it is impossible to form any idea regarding 
the profitableness of any single line of product. With a good 
cost system the manager can keep himself informed regarding 
shop operations as they progress and can often^ avert losses and 
difficulties, instead of waiting until the work is finished, when 
remedy will come too late. The absolute need of statistical data 
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and condensed reports has already been touched upon. With- 
out a good fiost system these are not obtainable and the manager 
is without one of the most powerful aids in administration. If 
work is to be planned in advance and if correct estimates are 
required, whether as a basis of securing new work or of insuring 
that productive costs shall not exceed market possibilities, a cost 
system is indispensable. This last feature is a most important 
one and grows more so daily. The custom of estimating costs 
in advance of production and then insuring that these costs are 
met in production, or finding out only why they cannot be met, 
is coming more and more into use as the practice of planning 
Work in advance becomes more common. 

The necessity of accurate costs is of prime importance to an 
industry as a whole. The manufacturer who underbids his 
competitors on the basis of faulty cost keeping not only works 
his own ruin but that of his competitors who are bidding on a 
sound basis. This form of competition is the very worst and 
should be most feared. It is no satisfaction to the manager 
whose costs are correct to know that the successful bidder is on 
the way to bankruptcy, so long as others, no better informed 
regarding costs, are constantly coming into the field. On a 
certain boiler installation that recently came under the writer's 
observation the bids on the boilers ranged from $11.50 to $16 per 
H. P., the bids on one item of piping ranged from $5244 to $7539 
and on another item of piping from $1200 to $4493. The speci- 
fications for this work had been drawn with great care and per- 
mitted the use of certain apparatus and material only; and, 
making all due allowance for the lowest bids being as close to 
the margin of the specifications as possible, the only reasonable 
explanation of the wide range of the tenders is the lack of knowl- 
edge of the costs of production. The necessity of wide publicity 
of correct principles of cost keeping is obvious, and the successful 
manager who once offered to send his expert cost man to teach 
correct cost-finding principles to any competitor was a fore- 
sighted individual. 

A distinction should be made between cost keeping and book- 
keeping or accounting as ordinarily imderstood. The expert 
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bookkeeper is interested iu costs only as costs. He does not 
know, usually, in what form these costs should appear to be 
most effective in reducing expenses or in indicating tendencies, 
nor in what detail it is necessary to collect shop returns. He 
is not competent, therefore, as a rule, to lay out the broad fea- 
tures of a cost system. The bookkeeper is interested in finding 
the facts; the cost keeper wishes to know the reasons for the 
facts. Of course cost keeping must conform to the fundamental 
rules of accounting, and every cost keeper should be well grounded 
in these essentials, but the practical shop knowledge, so essential 
to the successful cost keeper, is very sarely f oimd in the possession 
of any accountant who has not been trained in cost-keeping 
methods. For this reason the factory manager should, himself, 
be well grounded in the principles of cost recording and interpre- 
tation and not depend, as is too often the case, on a system built 
up by his bookkeeper who is probably ignorant of the funda- 
mental principles of manufacturing. 

As manufacturing becomes more complex and competition 
grows more keen, the necessity of accurate costs becomes more 
and more important. The successful manager of the future will 
be not only well informed regarding machines and their opera- 
tion, but he will, of a necessity, be highly informed regarding 
costs. Until this comes about many managers will continue to 
sell for less than cost, to declare dividends that, unknown to 
them, are paid partly from capital stock and to blunder, along, 
penny wise and pound foolish, because of their dread of added 
clerical assistance. 

68. The Elements of Cost. In producing manufactured goods 
of any kind, by any process, the manufacturer buys supplies 
which, for convenience, he classifies as raw material. He trans- 
forms this raw material into finished product in his factory, 
adding to its purchase price the cost of the labor expended in 
the transformation and such other factory expenses as are charge- 
able indirectly to the operation, in order to find the total cost. 
The most natural and convenient primary classification of the 
elements of cost is, therefore, material, labor and expense. It 
should be noted, however, that all values with which the manu- 
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facturer is concerned are in the last analysis labor values. Ma- 
terial becomes valuable, in general, only as labor is performed 
upon it and its potential value, as a natural product, is usually 
a small part of its value in a fabricated state. All efforts to 
reduce cost are, therefore, efforts directly or indirectly to elimi- 
nate labor values; or in other words to increase the output per 
labor-hour. 

The labor element of cost is usually divided into two classes. 
All work done directly upon the product and recognizable as 
pertaining only to the operations upon it is called direct or 
productive labor. But all labor around a factory cannot be con- 
nected directly with some piece of production. Thus the fire- 
man, the engineer, the oiler, crane men, errand boys, office help, 
etc., are employed in activities that are general and not specific, 
or the time that they are employed on any one job is so short 
as to make intelligent distribution of their labor uncertain. Such 
labor is called indirect* or non-productive labor. 

In a similar way there are two classes of materials. All ma- 
terial entering directly^ into the product is usually classed as 
direct material. But, again, there are many other materials used 
in a factory that do not enter directly into the product. Thus 
coal, oil, materials for repairs, etc., are all elements of cost charge- 
able against product, but not going directly into it, nor con- 
nected with any one particular piece of work. Such material 
is called indirect or expense material. 

Then, again, there are items of expense that are neither labor 
nor material, as, for instance, rent, taxes, insurance, depreciation, 
etc. These all form part of the cost of production but cannot 
be connected directly with some particular piece of product. 

In computing the cost of production of a given part it is clear 
that it is possible to allocate the direct labor and direct materials 

^ The terms direct and indirect are preferable to productiue and rum-pro- 
ductive. All labor is, in a strict sense, productive though perhaps not applied 
directly to any article of product. 

^ There are often material items that enter directly into product that cannot 
very well be accurately charged against specific pieces of work. Thus nails, 
screws, glue, etc., enter directly into product but often in such small quantities 
as to make acciirate accounting of them impossible. 
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chargeable against it; but the indirect labor and material and 
the expenses, such as rents, etc., a!re not so readily allocated. 
These indirect charges are usually gathered together under the 
general title of " burden," " overhead expense " or simply 
"expense." The total cost of production, therefore, is made up 
as before noted of labor, material and expense. 

Expense, again, is usually divided into two classes, since in 
general the functions of the manufacturer are two-fold, namely, 
manufacturing and selling. (See Fig. 4 and Art. 38.) These 
functions, however, are not dependent upon each other though 
they can, and should be, mutually helpful. The selling force 
is usually an independent organization and the head sales office 
need not be even located at the factory. On the other hand 
many factories have little or no selling force, the product being 
disposed of through sales agencies that are entirely independent 
organizations. It is important, therefore, that the expenses in- 
curred in selling should be kept separate from those incident to 
manufacturing. Hence expense is usually divided into factory 
expense and general expense so that they may be checked in- 
dependently and wastes accurately located and the efficiency of 
each department determined separately. 

The several subdivisions of cost and the several steps in their 
summation may be shown graphically as in Fig. 14. The sum 
of the direct labor and direct material is known as the prime or 
flat cost. The shop cost, called also manufacturing or factory 
cost, is found by adding the factory expense to the prime cost. 
This is the summarized cost that the factory manager is held 
responsible for and includes all items properly chargeable against 
production up to and including the delivery of the finished product 
to the stock room or shipping floor as the case may be. Here the 
financial responsibility of the shop manager stops. The total 
cost is the shop cost plus all other expenses such as sales, adver- 
tising, salaries of ofiicials, shipping, transportation, etc., incident 
to marketing the product, and usually designated as general, 
commercial or selling expense. To make a profit the product 
must be sold for more than the total cost and the selling price 
is therefore the total cost plus the profit. The relative propor- 
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tions of these items will, of course, vary considerably with the 
character of the work, and the organization of the factory. The 
figures given in Fig. 14 are hypothetical, but not improbable, 
for general manufacturing. 

It is to be noted that all the items included in the total cost 
are fixed by the nature of the product and the efficiency of the 
organization. The profit is, in a way, arbitrarily fixed. It is 
clear that for a given capitalization and a required percentage 
of profit thereon, the percentage that must be added to the total 
cost to make the selling price will depend on the volume^ of the 
output. If this volume is large compared with the capitaliza^ 
tion the percentage added for profit may be comparatively small; 
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if the volume is small as compared to the capitalization the per- 
centage added must be larger. And if this percentage is so 
large as to make the selling price too high, competition will pre- 
vent sales. In such a case the output must be increased in 
volume or the cost of production must be decreased to obtain 
the desired profit. 

It should be carefully noted, also, that a given percentage on 
the total sales is not obtained by adding that percentage of the 
total cost to the total cost. Thus, if the total cost is $75 and it 
is desired to make 25 per cent on the total sales to. give the re- 
quired profit on the investment, the sales price would not be 
obtained by adding 25 per cent of $75 to the total cost of $75 
since that would give a sales price of $75 -\- $^«^ = $93.75' and 
the difference between the sales price and the cost, or ($93.75 — 

' The use of statistical data such as the ratio of outpiU to inventory is well 
instanced here. See also Art. 42. Note also that the capitalized value may 
and often does exceed the actual or inventory value. 
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$75) is not 25 per cent of $93.75. If, however, 33i per cent is 
added to the total cost the sales price is $100 and 25 per cent 
taken from this leaves the total cost or $75, hence the profit would 
be 25 per cent of the sales price and would bear the correct rela- 
tion to the profit desired on the investment. Care should be 
exercised that operations involving percentage are based on cor- 
rect theory, otherwise undetected financial loss is liable to occur. 
Errors of this kind are more frequent than might be supposed. 
69. Classification of Expense. The items that usually enter 
into the factory expense are those that are incurred in actual 
production and that cannot be charged directly to some par- 
ticular piece of work. The items that enter into the general 
expense are of two classes, namely, administrative and selling 
expenses. In many cases it is advisable to record the selling 
expense separately in order that the efiiciency of the selling de- 
partment may be determined, even though both classes are 
treated as one in determining selling price. The dividing line 
between factory and general expense cannot always, however, 
be sharply drawn because industrial conditions vary so widely. 
Thus the duties of the president, treasurer and similar officers 
may include supervision of both manufacturing and sales and 
their salaries should be distributed accordingly. In some cases 
the selling and administrative cost may be so small that they 
can be, without great error, included in the factory expense. In 
many cases it is desirable to distribute such items as interest, 
taxes and insurance in the factory expense, while in others it is 
sufficiently accurate to throw them all into the general expense. 
The following, however, are representative items of factory 
expense: 

Superintendence. Rent. 

Light. Insurance. 

Heat. Taxes. 

Power. Repairs and betterments. 

Salaries of watchmen, etc. Depreciation. 

Factory office salaries. Defective material and spoiled 

Indirect labor. work. 

Interest. Experimental (for factory). 
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As before stated the items that enter into general expense 
include administrative expenses and those incurred in marketing 
the product and will therefore include such items as: 

Salaries of general officers. Expense of sales. 

Advertising. Collecting. 

Legal expenses. Accounting. 

Correspondence. General office expenses. 

This classification is in general accord with the average prac- 
tice of skilled accountants. The nature of most of the above- 
named expenses and the reason for so classifying them are self 
evident, but there are a few that will require further discussion. 
These are interest, rent, taxes, insurance, repairs and better- 
ments, depreciation, defective material and spoiled work, and 
expenditures on experimental work. 

70. Interest and Rent. Accountants and economists are not 
unanimous in their opinions as to the conditions under which 
interest should be charged against product. Clearly if the man- 
ufacturer rents land or buildings or machinery the rent that he 
must pay the owner represents a manufacturing expense and is 
a just and proper charge against product. If now he is manu- 
facturing a varied product with an equipment of varied value, 
housed in buildings of different character and cost, it certainly 
is obvious that he should distribute the burden of this rent with 
reference to the value of his equipment if he would obtain the 
correct cost of the several lines of product; and the same remarks 
hold true if his plant is built and equipped with borrowed capital 
on which he must pay interest. 

If, however, the manufacturer owns his land and equipment 
he is under no such obligation and, apparently, need not include 
a charge for interest on his investment in computing his cost. 
Nevertheless, there are good reasons why this should be done. 
Clearly the money that he has invested in his plant would' yield 
him the prevailing market interest if he simply loaned it and 
made no effort himself to employ it. Or, if invested in land and 
buildings, it should yield him interest in the form of rent, with 
no appreciable effort on his part. Unless, then, he takes this 
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interest factor into account he cannot tell whether or not he is 
obtaining remuneration for his own exertions or in return for 
the added risk that he assumes in working his own capital. 
Moreover, unless he distributes this interest charge in proportion 
to the value of his equipment he cannot obtain a correct idea 
regarding what part of his product is paying him the best re- 
turns, if his manufacturing problem be at all complex. The 
counter crediting of such interest charge so that the profit and 
loss account will show the total profit is a matter of bookkeeping 
only. Of course the manufacturer that owns his plant has an 
inherent advantage over the man that rents his plant or capital. 
The latter must make a minimum profit in order to pay his in- 
terest, the former not having this limitation. 

71. Insurance and Taxes. It is held by some accountants 
that these items, like interest, are attributes of capital and do 
not belong in manufacturing expense. Economically this may 
be true but the object of cost keeping is not to decide points in 
economics but to determine costs and if the plant is complex and 
the product varied these items should be distributed in the fac- 
tory costs. 

72. Repairs and Betterments. Care should be exercised in 
charging off the cost of repairs. Obviously, all ordinary repairs 
and replacements made necessary by wear and tear are charge- 
able against production. In the case of rebuilding a machine or 
making extensive improvements upon it, however, it may be 
allowable to consider the work a betterment that will add to the 
productive capacity of the machine, and hence creditable to 
capital or plant investment, the inventory value of the machine 
being raised accordingly. Care should be used that such bet- 
terments really do add to the income-producing capacity. 

73. Depreciation. Depreciation and repairs are intimately 
connected and the former is so important that it is consid- 
ered justifiable to make it the basis of a subsequent chapter (see 
Chapter IX). 

74. Defective Material and Spoiled Work. If a certain class 
of work is unusually difficult so that bad castings or spoiled work 
is likely to occur to a much greater extent than in the ordinary 
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run of work, the extra expense incurred thereby should be charged 
against the particular class of work concerned, and should be 
considered as an allocable productive expense. The occasional 
bad casting or piece of spoiled work should not, in general, how- 
ever, be charged against the particular job in which it occurs; 
but the cost of all such items should be distributed in the factory 
expense thereby distributing the loss over the entire output in 
the same way as insurance. If this is not done the cost of the 
penalized job may be excessively and unjustly high. If the 
spoiled piece is one of a large lot it may be proper to charge off 
the cost of the spoiled part against the cost of the lot. Lost 
time, i.e., time paid for but yielding no returns, as in the case of 
a delay through breakdowns, is of the same general character. 
Svlch charges, however, should be entered in the costs as a sep- 
arate item so as not to cause confusion in making estimates on 
work where such losses may not apply, thereby raising the es- 
timated cost unnecessarily. It is of as much importance not to 
have estimates too high as it is to avoid having them too low. 
One causes loss of business through failure to secure contracts, 
while the other causes financial loss on the contracts taken. 

75. Experimental Work. Experimental work, that has for 
its object the development of better manufacturing facilities, 
is obviously a factory expense. Experimental work that is con- 
ducted for the purpose of securing engineering data is somewhat 
different in character. Thus in developing a new line of goods 
it may be necessary to do a considerable amount of preliminary 
designing and experimenting. The cost of this_may often be 
carried to a special development account and if the preliminary 
work is consummated by placing the proposed line of goods in 
production, this development account may be charged off against 
the product over a predetermined amount of production. If 
this is not advisable, or feasible, the preliminary work must be 
charged off in the general expense. 

76, The Classified Expense Order-Number List. From the 
foregoing it will be seen that the relation between factory ex- 
pense and general expense will vary greatly with the character 
of the business, its size and complexity. A careful analysis of 
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these relations must be made, therefore, and a classified list of 
expenses prepared, covering in detail the cost accounts that are 
deemed necessary. In a large works these accounts may be 
numerous, one large manufacturing company in this country 
dividing its expense items into one hundred and thirty accounts. 
All work or material not chargeable directly to product must be 
charged to the proper expense account, and in order to do this 
each account must be identified by a number or letter. In small 
works, where great detail is not needed, the mnemonic^ system 
of labelling accounts has been found satisfactory. Thus the 
account for repairs to buildings may be marked R. B.; expenses 
for power, heat and light, P. H. L. and so on. The use of such 
symbols is, however, limited, and in large works cannot, in gen- 
eral, be extended beyond general classifications of machinery or 
accounts. In some works the accounts are designated by num- 
bers, whole numbers being used for the expense accounts, which 
usually are comparatively limited in number as compared with 
manufacturing accounts, for which some decimal notation based 
on the Dewey^ decimal system is used. 

77. The Sources of Cost Data. As explained in Art. 41 the 
production order. Fig. 6, is the most usual means of putting a job 
in production and in well-managed shops no labor or material 
expenditures are permitted without an order of some kind. 
Direct production is performed on orders issued as needed, each 
order bearing the assigned order number to which the work is 
to be charged, a new number being assigned to each piece of new 
work. The numbers or letters designating expense accounts are 
more permanent, however, and for these standing orders are 
issued that are valid until changed by the cost keeper. 

As work of any kind is performed the workman keeps a record 
of his time and the order number to which it should be charged. 
There are two general ways of collecting this time. In the first 
method a traveling timekeeper visits each man daily and records 

' For further discussion of this principle see Trans. A.S.M.E., Vol. 2, p. 366, 
Cost Keeping, by S. H. Bunnell, p. 123, and Applied Methods of Scientific 
Management, by F. A. Parkhurst, pp. 70 and 240. 

" See Dewey Decimal Classification, from Eng. Dept., University of 
Illinois. 
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his time charges in a book, from which he transfers them to the 
cost record. The defect in this method is that the workman 
depends too much on his memory and where he is working on 
several different jobs daily his records, mental or written, are 
likely to be defective. A better and the more modem way is 
for the foreman to issue him a work card (Fig. 8) when he begins 
the job. This card may be arranged as in Fig. 8, so that he can 
check off elapsed time, or it may be stamped in a time clock at 
the beginning and end of each job. The card, as will be seen, 
contains somewhat full information regarding the work and the 
order number to which it is to be charged, and must be approved 
by the foreman. These cards are collected daily and charged 
against the several production and expense accounts. By making 
the cards of different colors they may be sorted and classified 
visually and hence rapidly. These work cards then form the basis 
of all time charges. If the work is being done on a premiima 
or bonus system of pay, provision is made on the card for noting 
the premium or bonus earned. 

The production order may be a blanket order authorizing the 
foreman of a department to proceed with a given job, and the 
foreman may have the authority to requisition the store keeper 
for the material required. This requisition when filled and 
priced may then be sent to the cost keeper. Expense material 
is most usually requisitioned in this manner, the requisition 
bearing the expense order number to which it is to be charged. 
Where careful planning of the work is attempted, however, the 
production order will list the material needed (See Fig. 6), a 
copy going directly to the storekeeper, who will deliver the ma- 
terial called for, evaluate the order, and return it to the cost 
department. The detail in which production orders may be 
issued will, obviously, depend on the detail desired in securing 
costs; and the extent to which material can be specified will 
depend on the amount of care and detail bestowed upon the 
drawings and specifications emanating from the engineering 
department. 

Other sources of expense, such as gas bills, telephone and mes- 
senger service, clerical help on monthly salaries and sundry minor 
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expenses, will all appear as bills or pay vouchers and it is evident 
that there is little difficulty in securing fairly accurate allocation 
of labor, material and expense to the several order numbers to 
which they belong. The real problem of cost keeping is to dis- 
tribute the summarized expense accounts fairly and equitably 
against the production or direct job numbers. 

Methods of Distributing Factoky Expense. 

78. Characteristics of Expense. From the foregoing it will 
be evident that no serious difficulty is involved in finding the 
cost of the direct labor and material entering into the production 
of a given part. It is also evident that it is possible, without 
great complication, to classify the many items included in fac- 
tory expense and to find the total amount of each item for any 
given period of time. It is not difficult, as will be seen, to charge 
off the total expense charges against production so that total 
costs are fairly accurate, but it is exceedingly difficult, except in 
simple cases, to apportion to each shop order the correct amount 
of each expense account so that it will bear its own share, and 
only its own share, of the burden. The reasons for this may be 
made a little clearer by considering a little more fully some of 
the characteristics of expense items. Direct material and direct 
labor are specific, tangible things that, as has been shown, can 
be accurately evaluated for any piece of work. But expense is 
variable jn character and effect and does not attach itself in a 
tangible form to the work as it passes through the shop. The 
real problem of cost keeping is to apportion the expense items 
so that each job shall bear its own just share of burden. Unless 
this can be done with some degree of accuracy there is no way 
of computing the true selling price of the several lines of work 
even though the total costs may be sufficiently accurate to fix 
profitable prices. 

The total expense of production is, in general, divisible into 
two classes, namely, constant and variable. As Mr. Going' has 
very clearly expressed it, constant expense includes all items 

* For a very clear discussion of the elements of cost and cost keeping, 
see Principles of Industrial Engineering, by C. B. Going, p. 79. 
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necessary, so to speak, to the mere existence of the business, while 
variable expense includes all items connected with the activities 
of the business. Thus rents, insurance, taxes and depreciation 
of buildings remain practically uniform no matter what the 
Volume of business in the shop may be; or if they change at all, 
it is occasionally and perhaps by large increments and then they 
remain stationary again for a long time. Moreover, many of 
them can never become zero no matter, what the state of the 
business may be. Salaries of general officers and those that are 
not affected by a change in volume of business are also fairly 
fixed in character. 

On the other hand expenses such as clerical help, unskilled 
labor, power, oil and similar operating supplies are affected 
quite sensitively by a change in the volume of business and go 
up and down with it though not usually in direct proportion. 
Thus it takes a certain minimum amount of power to turn the 
engine and shafting when no productive work is being accom- 
plished. Any additional power required will evidently be some 
function of the volume of the work moving through the shop, 
the exact relation depending on the character of the work. In 
general then, the relation of power to volume may be expressed 
by the equation 

P = C+fiV), 

where P = power required, C = a constant and / (F) = some 
function of the volume of work. Many other expense items 
are of this general character, the relations usually being far from 
simple. Evidently the amount of either constant or variable 
expense that a job must bear is dependent on the volume of work 
passing through the shop, this amount increasing as the vol- 
ume decreases. 

It follows, also, from the above that profits do not vary di- 
rectly in proportion to the volume of business transacted. As 
the volume of business decreases the amount of expense that 
must be. added to the flat cost of every article manufactured 
constantly increases because of the irreducible minimum ex- 
pense. If the fixed expense is comparatively high the decrease 
in business need not be great before the increased expense on 
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each article swallows up all profit and any further decrease in 
business will result in a deficit. 

A very disturbing element in allocating expenses is the manner 
in which some of them vary with time. Thus rents, insurance 
and taxes are direct functions of time and can be reasonably 
predicted. On the other hand the repairs on a cupola, involving 
the use of both expense material and labor, are necessary be- 
cause of the wear and tear incident to the work of the previous 
week or month. Expense supplies may be purchased to-day 
because of favorable market conditions and their use may be 
extended over several weeks or months. Evidently it would 
not be accurate to charge off accumulated expenses of this kind 
against current production. Such expenses must be spread out 
and averaged over a reasonable period of time even though this 
period be somewhat arbitrarily fixed because of the difficulty 
of determining it accurately. In practical cost keeping aver- 
ages of this kind must be employed for another reason. In most 
cases once a month is as often as it is convenient or possible to 
close the books and determine summarized costs. If now, every 
job could be started on the first of the month and finished on the 
last day of the month, it would be possible to assign to each job, 
as accurately as the method employed would allow, its own share 
of the indirect expense incurred during the month it was in pro- 
duction. But jobs are finished regardless of the day of the 
month and, in most instances, it is desirable to bill them when 
shipped, so as to collect the payment. Indirect expense must, 
in such cases, be charged off on the basis of the summarized 
costs of the previous month or other periods of time, the propor- 
tions for the current month usually not being available. 

The proportion of certain expenses that various jobs should 
bear is dependent on the size or weight of the product. Thus, 
theoretically,^ small parts should not be called upon to bear the 
cost of operation and maintenance of large cranes, large machine- 

' It will be shown later that although, theoretically, small parts should not 
be taxed with expense incident to large tools, in practice this procedure is 
often necessary to prevent the cost of certain classes of work from being so 
excessively high as to make it unmarketable. Such a condition, however, 
is indicative of a weakness against competition in some line of product. 
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tools and large equipment generally. Clearly a large casting 
should bear more of the expense incurred in repairing the cupola 
than should a small one. The same difficulty arises with ar- 
ticles of different character. An article of one kind may give 
rise to indirect expenditures that are unnecessary in articles of 
another kind. 

A similar complexity appears in considering the clerical work 
of the office and similar expenses. It may require more of such 
work to put a^small complex machine through the shop than it 
would to put through a very large and more costly machine. 
And it can be seen that, in general, the cost of clerical work in- 
cident to a large and varied line of manufacturing is so complex 
as to render absolutely accurate allocation unprofitable even 
if it were possible. As in the former case it must be turned into 
the expense and distributed as intelligently as possible. 

From the foregoing it is obvious that absolutely accurate dis- 
tribution of expense is a very difficult if not impossible problem 
except in the very simplest cases, the complexity of the problem 
increasing with the complexity of the industry. In fact, dif- 
ferent lines of work in the same factory may demand different 
methods of cost accounting, which is another reason for careful 
departmentization aside from those arising from productive 
processes. These features, no doubt, account to a considerable 
extent for the failure, often, of large expansions in a factory, or 
the consolidation of factories, to produce expected results. In 
the process of enlargement some vital characteristic of the ac- 
counting may be lost sight of. The effect of this lost item may 
not have been serious in the smaller groups, but may prove very 
disastrous to the enlarged organization. The necessity of an 
accurate system of cost accounting needs no defense. It is as 
much a high-grade tool as a high-grade lathe or planing machine; 
but, compared with the installing of a first-class machine tool, 
the problem of instituting even a fairly accurate cost-keeping 
system is, in a large works, almost infinitely more complex. 

Now the manufacturer as a rule is much opposed (and often 
with good reason) to complex systems. What be wants, usually, 
is something simple and direct; and between the need of ac- 
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curacy on the one hand and the dread of complexity and added 
clerical help on the other, the system adopted is often a com- 
promise. As a consequence there have grown up a number of 
approximate methods of solving this problem and the charac- 
teristics and limitations of the most important of these will be 
very briefly discussed. The fundamental idea on which these 
systems are based is to use some tangible feature of the job as 
a basis of comparison and by it to measure off the proper burden 
that the job should carry. It has already been noted that direct 
material and direct labor attach themselves to all jobs in a defi- 
nite, tangible and measurable manner. The time element of 
direct labor is, therefore, also a tangible quantity; and if a ma- 
chine is employed in the work the time of such machine service 
can be accurately determined. The following methods of dis- 
tribution based upon the above factors are those in most com- 
mon use, namely, by material, by percentage on wages, by 
percentage on prime cost (labor and material), by man-hours, 
and by machine rates. Another and more accurate method by 
so-called production factors has been advocated of late and will 
also be discussed briefly. 

79. Distribution on Material as a Basis. In simple contin- 
uous processes where the output consists of one uniform product 
as in a rail mill, a salt works or a cement plant, it is obvious that 
if the expense incurred during a given period be evenly divided 
over the output for the same period the distribution will be cor- 
rect. If the running conditions do not change materially, little 
error will be introduced if the expense incurred during the next 
preceding period of time be used as a basis. This is so, not be- 
cause of the inherent accuracy of the method, but because dis- 
tribution in a strict sense is not needed in such cases but only 
simple division of the indirect expense. In fact, in such simple 
cases the direct labor or the flat cost would be just as accurate 
as a basis. But if the product varies from time to time,' or 

' Thus a sawmill will turn out more board feet of product when cutting large- 
sized product than when cutting smaller pieces, the indirect expense remaining 
practically the same. It is not customary, however, to take cognizance of this 
fact in distributing the expense. 
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if there is more than one line of product, these simple relations 
no longer exist and the introduction of material values into the 
computation of expense distribution is very likely to distort the 
results. 

80. Distribution on Direct Labor as a Basis. The use of the 
direct labor as a basis of distribution is based on the supposition 
that the indirect expense chargeable to a job is proportional to 
the direct labor expended upon it. It is, perhaps, as generally 
used as any other method; probably because of its simplicity. 
If the total direct labor for, say, a month should be $5000 and 
the indirect expense for the same time $2500 then the indirect 
expense is 50 per cent of the direct labor and by this method the 
indirect expense would be distributed by adding 50 cents to 
every dollar expended for direct labor. If, for instance, a ma- 
chine has been built during the period considered, the material 
for which amounted to $200 and the direct labor to $400 the fac- 
tory cost would be 

$200 + $400 + ($400 X .50) = $800. 

In practical operation the percentage used is, for reasons already 
explained (see Art. 78), not that of the current week or month 
but of the next preceding period or the average of several pre- 
ceding periods. 

If the work is of practically the same size and character and 
if the wage rate does not differ greatly the above method may, 
in many instances, be sufficiently accurate. But the method 
becomes more and more erroneous as the difference in size and 
character of parts become greater. Thus a job involving $5.00 
worth of labor by a man using a hammer and file is burdened 
by this method with as much expense as one involving a similar 
direct labor charge if done on a $20,000 boring mill and requir- 
ing the service of a high-priced overhead crane. Yet the in- 
terest on investment necessary to perform the latter operation 
is very much greater than for the former both as to cost of tools, 
floor space, etc., to say nothing of the greater expense for heat- 
ing, lighting and insuring that part of the shop that houses the 
boring mill. Again, as the volume of work fluctuates all lines 
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of work seldom vary equally, the difference being more marked 
when the difference in size is great and in such cases one line may 
have to bear interest and similar fixed expenses belonging to 
other lines to an undue amount. 

One of the greatest defects of this method is its failure to take 
proper cognizance of the effect of elapsed time upon the costs. 
A job that takes a rapid man, earning 50 cents an hour, three 
hours to perform, is taxed the same amount as another job done 
under the same conditions by a cheaper man getting 30 cents 
an hour and consuming five hours for the work; and the shop 
cost of the article does not differentiate between the two. Now 
in manufacturing, especially, " time is money." Profits depend 
not on cost alone but on quantity of product (see Art. 78) ; and 
the work of the slow man involving a longer use of tools, floor 
space, light, etc., is, obviously, more costly than that of his more 
rapid neighbor. 

It is evident that if all pieces of the same size were machined 
in the same shop, as is often the case in a very large works that 
has been departmentized along these lines, a varying and more 
equitable percentage could be applied to each class; and this is 
sometimes done iu such cases. This principle has also been ap- 
plied to shops doing mixed work by classifying the work and 
applying different percentages to the different classes, the larger 
parts carrying the heavier burden. Undoubtedly, if this can 
be done and if a graded percentage can be intelligently fixed it 
will give better results than the flat percentage, in all cases where 
there is variation in size and weight. The difficulties of doing 
this are, however, usually considerable. 

81. Distribution on Prime Cost as Basis. There would seem 
to be little justification for this method of distribution and, as 
far as the writer is aware, it is little used. If the value of the 
material used in the product is very small compared to the labor 
put upon it the method approaches the use of direct labor as a 
basis; while, on the other hand, if the material values are very 
high compared to the direct labor the method approaches the use 
of direct material as a basis, and in either case is subject to the 
limitations and errors of these methods already discussed. In 
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mixed maaufacturing, where one piece may have a high material 
value and low labor value and the next piece may have the rela- 
tive values of these items reversed it is self evident that the dis- 
tribution of expense by this method will be neither logical nor 
accurate. 

82. Distribution on Man-Hours as a Basis. In distributing 
the expense on this basis it is assumed that the expense charge- 
able to a piece of work is proportional to the number of marir-hours 
expended on it. It might seem that this system would give the 
same results as the percentage-on-wages method already dis- 
cussed, and this would be so if all men received the same rate of 
pay, since then the labor cost would be proportional to the time 
consumed. Thus, suppose that, as in the case cited in discuss- 
ing the percentage-on-wages system, the total direct labor for 
the month is $5000 and that it is made up of 10,000 man-hours at 
50 cents per hour. Assjime as before that the total indirect 
expense for the month is $2500. Let the material cost of the 
job considered be $200 as before and let the direct labor charge 
upon it be made up of 800 man-hours at the given rate of 50 cents 
or a total as before of $400. Then the expense per man-hour 

chargeable against any job is rr-rrr = 25 cents per man-hour 

J. \J j\J\J\J 

and the expense chargeable against the job under considera- 
tion is .25 X 800 = $200, the same as in the percentage-on- 
wages plan, and the factory cost is $200 + $400 -f- $200 = $800 
as before. 

But suppose that the wage rate is variable, as it most usually 
is, and that the labor cost of the above job consists of 1000 man- 
hours at 40 cents an hour or $400 as before. Now the expense 
chargeable against it is $1000 X .25 = $250 and the total shop 
cost is $200 -t- $400 + $250 = $850. Again if the direct labor 
cost consists of 400 hours at $1 an hour the total shop cost will 
be $200 + $400 -|- $100 = $700; so that even though the labor 
cost may be the same the factory cost will be different if the time • 
consumed varies. 

This method has, therefore, the advantage over the per- 
centage-on-labor plan of accenting the value of the time element 
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in costs, the factory cost in general increasing and decreasing 
with corresponding changes in the time consumed. Like the 
other system, however, it fails to take account of the difference 
in size and value of the equipment used, all jobs consuming the 
same amount of time being burdened equally, though in one 
case the workman may be using a hammer and chisel and in 
another a very costly machine tool. Like the percentage-on- 
wages system it will give satisfactory results only when the class 
of work and the machines employed are fairly uniform in size. 
Or, as Mr. Church ^ has expressed it, " where we have a simple, 
set of facts to represent their representation is an equally simple 
matter." 

83. Distribution by Machine Rate. The machine rate is a 
very old conception and, no doubt, has its origin in an instinctive 
effort to equalize in some degree the varying cost of production 
caused by the use of tools and processes of varying size and 
value. It was in use long before the days of refined accounting 
methods, so common to-day, and in its original form made no 
attempt to insure an accurate distribution of the total factory 
expense. It attempted, rather, simply to equalize such factors 
of expense as naturally attach themselves to machines and proc- 
esses as, for instance, power, interest on investment, depre- 
ciation and repairs. The entire equipment was divided into 
classes by size or value, and a graded charge per hour was fixed 
for each class, a machine in this sense being any tool or process 
from a vise to' the largest boring mill. Thus the charge per 
hour for a vise hand might be 60 cents, while the hourly rate 
for a large boring mill might be $5. 

The theory on which the machine rate rests is, without doubt, 
much more accurate than that which underlies any of the meth- 
ods previously discussed. Most of the items of expense do not 
connect themselves naturally with wages but do most naturally 
gather around machines and processes. Nor do they collect as 
a uniform layer over wages or time but gather in varying quan- 
tity around machines and processes. The rate of pay and the 
time consumed being equal, it costs a great deal more to do a 
' Expense Burden, by A. H. Church, p. 34. 
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piece of work on a large mill than on a vise, since the larger tool 
costs more, originally, and such items as repairs, power, insur- 
ance, heat, light, housing, etc., are all greater in like propor- 
tion. It was most natural, therefore, that this method should 
be extended to the problem of distributing the total shop expense, 
for it is to be especially noted that this method of distribution 
applies the burden at the time and place that the work is per- 
formed; and if the machine rate is correct for the existing con- 
ditions of production the result must be much more accurate 
than that of any of the averaging methods discussed, for 
all cases where the machines and processes vary in size and 
value. 

In determining rates for the purpose of distributing the total 
expense, all items of expense are apportioned so that each ma- 
chine or process bears its own just share of the expense as nearly 
as possible. The total of such allocated expenses assigned to 
any machine^ is then divided by the estimated number of hours 
the machine may be expected to be in operation during the 
period considered, this estimate being checked, if possible, by 
records of past performances. This gives the hourly rate of the 
machine and every job that passes through it is charged ac- 
cordingly. Obviously, if this allocation be correct, and if each 
job be properly assessed as it passes through the several proc- 
esses, and also if all machines are in operation the exact time 
estimated, all the indirect expense will be distributed in propor- 
tion to the use that has been made of the various machines and 
processes. 

The theory of the method, as before stated, seems very ac- 
curate; but the difficulty begins when any departure is made 
from the estimated time that machines are in operation. If a 
machine fails to run up to this normal time an undercharge is 
made; if it is in operation more than the normal time an over- 
charge is made. This last may not be so serious, but when the 
Volume of the work is even slightly decreased and a few ma- 

' A machine in this sense would be any actual machine, or a vise or in fact 
any place where a workman is employed, if full distribution of expense is to 
be attempted in this manner. 
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chines ^ become idle, a large undercharge is incurred. This un- 
distributed expense due to machines being idle does not appear 
in the cost of production and is lost sight of until it appears in the 
totals of the profit and loss account. Any approach to accuracy 
depends, therefore, on every machine and process being in oper- 
ation the exact amount of time used in estimating the machine 
rate. Such conditions seldom prevail in any shop. 

There is one objection that is sometimes raised against the 
machine rate and that is the large amount of expense that, under 
this method, is charged against a job that -is done in a machine 
larger than is actually required for the process, because of smaller 
machines being oversupplied with work. This makes the cost 
of this so-called "penalized" job appear excessive; and if 
taken as a guide for future work is misleading. On the other 
hand the fact that it is high is an instant indication that the 
most economical process is not being employed and points at 
once to a weakness in the manufacturing equipment. It is 
better to know that the cost is high, and to be able to find the 
reason, and make such allowance as may be necessary, than it is to 
have an undiscovered weakness in the manufacturing processes. 

84. The Machine Rate and Supplementary Rate. An effort ^ 
has been made to compensate for the error introduced into the 
machine rate when machines do not rim up to their estimated 
normal time by the introduction of a so-called supplementary 
rate. The operation of this auxiliary rate is as follows: Such 
expenses as can be apportioned to machines and processes are 
so allocated and charged off, as before, by a machine rate. A 
record is kept of all expense actually charged off in this manner 
and at the end of the month the total of such distributed ex- 
, penses is subtracted from the total expense that should have been 
distributed. The difference is the undistributed expense and 
this may be distributed as an hourly charge over the several 
jobs or by proportioning it over the jobs as a percentage on the 

' The error from this source is magnified by the fact that in dull times the 
large machines whose rates are highest, and hence discharge more expense 
per hour, are usually the first to be out of work, and the last to be in operation 
as times improve. 

' See The Distribution of Expense Burden, by A. H. Church, p. 46. 
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expense already allocated to them. If all the machines have 
operated up to a normal time the undistributed balance at the 
eiid of the month will consist only of the general shop expenses 
that cannot be distributed by the machine rate and this, usually, 
is a comparatively small amount. The undistributed balance 
then becomes a gauge of the time efficiency of the shop and a 
valuable index of how closely it is working up to its capacity. 

85. Distribution by Production Centers. The inherent ad- 
vantages of the machine rate has led Mr. A. Hamilton Church ^ 
to propose a more refined application of its imderlying theory. 
Suppose the factory under consideration to consist of a large 
number of small units separated physically from each other but 
supplied from central sources with such general requirements 
as heat, light and power in such a way that all such require- 
ments could be accurately charged up against each unit. Sup- 
pose, further, that these units are of different sizes and contained 
processes and machines of varying character and size. Let it 
be further supposed that the owner of the factory operated 
some of these units personally and rented others to employees. 
Obviously, he could not, and would not, charge off his general 
shop expenses by any system of averaging, but would be com- 
pelled to consider each unit separately, keeping a separate record 
of each and every " service " or " production factor " and of the 
exact amount supplied to every production unit or " production 
center " as these units may be called. Thus it would be pos- 
sible to apportion to each unit the expense incurred because of 
the land and building it occupied, the insurance and depreciation 
of the building and the cost of heating, 'lighting and supplying 
power. Other items of general service such as transportation, 
stores, telephone service, supervision, etc., might be more diffi- 
cult to apportion accurately; but a fair approximation could be 
made, in fact, would have to be made, the owner keeping a 
separate account of each and every service rendered. 

Obviously, also, if a tenant renting one of these units, wished 
to compare his costs of production with a neighbor, whose unit 

' See Distribution of Expense Burden, p. 46, also Production Factors, 
by the same author. 
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was larger or smaller, he could reduce his several expenses to 
such a form as would make comparison easy. Thus his rent 
could be expressed as so many dollars per square foot of ground 
occupied, and his light and heat in similar terms; and if he had 
more than one machine in his unit these rates could be used in 
determining the relative cost of production between machines. 
Moreover, knowing just what these several expenses were for a 
given period of time he could add thereto those expenses that 
were directly connected with his tool or process, such as inter- 
est, depreciation, oil, etc. Then by estimating, or otherwise 
determining the number of hours that his machine or process 
would be in operation during that time, he could calculate a 
machine rate, as explained in the foregoing paragraph, that 
would discharge all this expense as the work passed through his 
machine or process. His floating expenses that could not be so 
reduced would be discharged as a supplementary rate which 
would also care for discrepancies in his estimates of his machine 
hours. 

Now Mr. Church contends, and with good reason, that these 
conditions do not change simply because the walls are taken 
away from the small units and a large building, housing them 
all, is erected instead. His argument is that the manufactiu'er 
should still keep these several expenses as separate accounts,^ 
and still considering each machine^ or process as a "production 
center," assess it for each service according to an accurately de- 
termined or " scientific " rate. The production factors that 
can be so treated and the methods of reducing them to charge- 
able terms he lists as follows: 

Land-building factor, measured by. . floor area. 

Power factor, measured by horse-power used. 

Lighting factor, measured by floor area. 

Heating factor, measured by floor area. 

' Mr. Church's system of control accounts by which he proposes to keep 
track of the several production factors is most interesting but is beyond the 
scope of this book. See Production Factors, by A. H. Church, p. 138. 

' Machine and process here, as before, meaning any piece of apparatus 
or, in the case of handworkers, a stationary place to work. 
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Organization factor, measured by. . . simple division. 

Supervision factor, measured by. . . . special determinations. 

Stores-transportation factor, meas- 
Tired by special determinations. 

In addition each machine or production center would be 
charged with the expenses arising out of the character of the 
machine itself as, for instance, interest on first cost, insurance 
on the tool itself, repairs, supplies, and wear and tear on cutting 
tools and special fixtures. All of these, as before noted, can be 
reduced to a machine hour rate and can be charged off as the 
work moves through the machines or processes, the supplement- 
ary rate caring for the comparatively small amount of expense 
that cannot be allocated in this manner, and also for the discrep- 
ancies due to variations in the machine time from the normal 
estimate. 

The philosophy of this method is sound and where it can be 
realized it will no doubt give very accurate results. There are, 
however, several serious difficulties in operating it. The pre- 
liminary study and preparation necessary to install accurately 
such a system might be great even in factories of moderate size, 
and in very large works would be exceedingly difficult if not im- 
possible. Some of the production factors, such as heat, light 
and insurance on buildings can, perhaps, be allocated in almost 
any factory with an approach to accuracy. In the case of power, 
especially where large amounts are used in a variable way for 
testing, and where complex systems of shafting and belting, air 
and hydraulic distribution serve many and varied machines, 
accurate allocation is impossible; or at least would require such 
elaborate system as to make the net gain realized doubtful. 

86. Application of Production Center Method. Fig. 15 illus- 
trates the application of production centers to a small shop as 
worked out by Mr. Sterling Bunnell' and reproduced with minor 
changes from his book "Cost Keeping." This appUcation is 
made to a shop with one high story housing the larger tools and 
an adjoining two-story building housing the small equipment. 
1 See " Cost Keeping," by Sterling Bunnell, p. 152. 
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The high story is equipped with a travelling crane. Mr. Bunnell 
has worked out several good approximations by which the detail 
of the method may be shortened without seriously affecting its 
accuracy. A brief study of this tabular statement will make the 
possibilities of the method more real. 

The first column reading from left to right contains the number 
of the production center. The second column contains the name 
and size of the unit. The third and fourth columns give the 
floor space allocated to each center. The fifth column gives the 
value of the equipment in each center. The sixth column gives 
the estimated life of the asset, taking obsolescence into account. 
Column seven gives the estimated average horsepower required 
to operate the unit while column eight lists the estimated number 
of hours that the machine or production center will be in use dur- 
ing the month. These latter values must, of course, be estab- 
lished by estimate unless means are provided for measuring the 
power consumed over a considerable period of time; but if esti- 
mated their total should check with the total horsepower devel- 
oped. Column nine gives the horsepower hours used by each 
center, found by multiplying together' the corresponding values 
found in columns seven and eight. Column ten gives the charges 
for interest, depreciation and insurance. 

The unit space charge, column eleven is found by dividing the 
interest on the building and ground or the rent charge for them 
(in this case taken at ten per cent, on $18,000 or a total monthly 
charge of $150) by the total area after doubling the area of the 
high story building. This gives 1.1 cents per month per square 
foot of space for the low story floors and 2.2 cents for the high 
story. Multiplying the areas in column three and four by the 
proper respective rate gives the values shown in column eleven. 

Power, heat, and light, column twelve, are all considered to- 
gether and this seems logical in the case of a small shop. The 
total expense of these items includiiig space charge, depreciation, 
etc., divided by the total horsepower hovu-s developed (see bot- 
tom of columns nine and twelve) gives the cost per horsepower 
hour as three cents, nearly, and multiplying the items in column 
nine by this rate gives the amounts listed in column twelve. 
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Columns thirteen, fourteen, and fifteen list the respective 
items of repairs to machinery, repairs to small tools and general 
labor and supplies that are chargeable against each, center. 
These items can be allocated by judgment until such time as 
more accurate records are obtainable, care being taken that the 
total of each kind of expense is cared for by the allotment. In 
small shops these items can, no doubt, be apportioned accurately 
enough by judgment. 

The items in columns ten, eleven, twelve, thirteen, fourteen 
and fifteen opposite each unit are totalled and carried to column 
sixteen. These totals in column sixteen represent the monthly 
cost of operating each unit. Dividing corresponding items by 
the estimated number of hours of operation gives the hourly rates 
Hsted in column seventeen. AU remaining items of expense not 
provided for are converted into a monthly total and divided by 
the total hours worked by all productive units giving a rate of 
three cents per hour for every production hour as indicated in 
column eighteen. This supplementary amount added to the 
corresponding items in column seventeen gives the total hourly 
rate that should be charged for the use of each production center. 

It is evident that these rates are only approximately accurate. 
It wUl be logical and much more convenient, therefore, to ex- 
press them in round figures. Furthermore, it wiU be more con- 
venient if all rates which are nearly alike are grouped together 
and an average rate taken for the group; in this manner the num- 
ber of rates will be reduced. This has been done in the example 
shown and column nineteen gives the final rates after such a 
readjustment. It wiU be noted that some of the smaller rates 
have been increased to make them carry a little more of the 
burden and all rates have been rounded off so as to make com- 
putations simpler and also to make as few classes of rates as 
possible. If so desired these groups or classes of rates may be 
designated by letters and each production center may be given 
the letter corresponding to the group in which its rate is found. 
The time cards sent in from each center may then bear the letter 
identifying the rate assigned to it; in this way the computation 
of the expense chargeable against each job is greatly facilitated. 
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The operation of the plan then becomes identical with the opera- 
tion of any machine rate with a supplementary rate, but obviously 
the results are much more intelligent. While this illustration 
does not possess the refinements of the complete plan as outlined 
by Mr. Church, it is very useful in showing how the method may 
be modified to suit small or even large shops where a compromise 
with refined methods is desired. 

In comparing the accuracy of distribution by this system with 
the averaging methods formerly discussed it must be -kept in 
mind that some of the production factors themselves are based 
on averages. Buildings are not heated or lighted at the same 
rate aU the year around, repairs to buildings and machinery are 
not proportional to elapsed time, and expense material may be 
bought today that may not be used for several weeks or even 
months. Moreover, as already noted, it is not always possible, 
or at least desirable, to wait until the end of the month to bill 
goods that are shipped early in the month. If bills are to be 
sent out promptly with the shipment the production factors and 
supplementary rate must be based on records of previous per- 
formances; in fact, in a large works, where many small ship- 
ments are made daily, this supplementary rate would have to be 
determined by previous performance, for the work of going back 
over the month's shipments and making a redistribution would 
involve a very great periodic increase in clerical labor. Any 
claims to refined accuracy in this, or in fact in any other method 
of distributing expense, must, therefore, be taken with caution. 
Nevertheless, the machine rate offers a more logical method of 
solving this problem than any other. It wiU probably be some 
time before an extended use of the refined method outlined by 
Mr. Church is realized; but a machine rate for classes or groups 
of machines can be readily applied and is in fact in common use; 
and there is no doubt but that this method in connection with 
the supplementary rate offers a good solution of the problem for 
most plants with diversified equipment. 

87, Distribution of General Expense. The general expense' 
(see Art. 68) consists, strictly speaking, of two parts, the admin- 

'■ The duties of some officials may be divided between these two divisions 
of the work and their salaries would then be so distributed. 
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istrative expense of operating the factory and the selling expense. 
This expense cannot, usually, be charged against specific pro- 
duction orders, the connection between selhng and manufactur- 
ing being, most usually, very vague. It is often possible, how- 
ever, to apportion this general expense between the several lines 
of product with some degree of fairness, especially when the works 
are so large that the administrative and sales department are, of 
a necessity, departmentized. These expenses are most usually 
distributed over the factory cost as a percentage. Thus, sup- 
pose that the total output of the factory for a given month is 
$200,000 and that the general expense for the same period is 
$60,000. Then the percentage by which the factory cost of each 
article must be increased in order to absorb the general expense 

50,000 „, . „. ., . ,. ., ,, 

IS gon nnn ~ P®^ cent. Similar reasoning applies it the gen- 
eral expenses are apportioned to departments. 

It may be desirable in some works to keep the sales expenses 
entirely separate from the general administrative expenses, in 
which case the selling expense is sometimes distributed as a 
percentage over the gross cost, i.e., the factory cost plus admin- 
istrative expense. 

It should be carefully noted, also, that the ratio of burden to 
direct labor, or burden to prime cost, or the ratio of indirect 
labor to direct labor is not necessarily an index of the efficiency 
of the factory. It is true, of course, that all indirect expenses 
should be carefully guarded for they tend naturally to increase 
unnecessarily unless carefully watched. As the quantity to be 
produced increases, however, it becomes increasingly easy to sep- 
arate mental and manual processes and to apply transfer of skill ; 
and the application of these principles usually increases the ratio 
of the indirect labor charge to the direct labor charge. To illus- 
trate, suppose there was just enough of some product to keep five 
men busy on standard lathes, but not enough to warrant the pur- 
chase of an automatic lathe for the work. Then the direct labor 
charge would be the wages of the men employed, and if the work 
was of small size involving no high-priced designer the indirect 
labor charge would be smaU. If now, the quantity is increased 
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so as to warrant the purchase of a full automatic machine for 
the work, and the work is, consequently, transferred from a gen- 
eral machine floor to an automatic machine floor, the labor on 
the parts will probably be of the indirect class entirely, as the 
duties of the men in the automatic room are so varied as to make 
accurate allocation impossible. It is clear, however, that in this 
case the total cost of the parts concerned will be greatly reduced 
though the indirect charges will be greatly increased, and the 
direct labor charges reduced to zero. As a matter of fact it may 
be that a high direct labor charge and a low indirect labor charge 
may be an index of bad management rather than an index of 
cheap production. 

88. Summary. From the foregoing brief outline of the meth- 
ods of distributing expense it wiU be seen that the problem is 
usually a diflicult one and not, in general, capable of exact solu- 
tion. There are, however, certain fundamental principles that 
should not be lost sight of, no matter what the system adopted 
may be. The method adopted should be as simple as the prob- 
blem wiU admit. Thus, it would be folly to install an elaborate 
machine-rate method in a continuous process plant manufactur- 
ing a single commodity, where a percentage-on-material method 
is amply accurate. Again, in cases where a few lines of goods 
are made on smaU machines of low value the percentage-on- 
wages or the hourly burden method may be fully adequate. 
Where the hues of production vary widely in size and character 
these simple systems are not sufficiently accurate, and the care- 
ful manager will go as far as he can in the direction of the ma- 
chine rate. Almost any shop can be departmentized and the 
indirect expense distributed with a fair degree of accuracy be- 
tween departments. How far beyond this the manager can go 
economically will depend on conditions. In any case he should 
see to it that all costs are distributed. On the other hand if he 
employs a professional organizer to assist him he will do well to 
have a clear understanding in the beginning of just what costs 
he desires to obtain and not install a lot of useless detail, the ex- 
pense of which more than offsets the gain. There is a great 
difference between principles and the detail to which they may be 
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carried. The expert organizer should be a master of the prin- 
ciples involved and be able to install a satisfactory system; the 
manager on the other hand should be able to guide him in the 
matter of detail. The two working together should be able to 
install a system that will obtain the desired results at minimum 
expense. 
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CHAPTER IX. 

THE DEPRECIATION OF WASTING ASSETS. 

89. Nature of Depreciation. The assets of any industrial 
undertaking are usually divisible into two classes, namely, fixed 
assets and floating assets. Under fixed assets are included 
land, buildings and machinery necessary for the work; while 
under floating assets are included the purchased materials oper- 
ated on, with such supplies, cash, bills receivable, etc., as are 
a necessary part of the business. The total amount of the 
assets may be fairly constant, but the distribution of this total 
among the several classes of assets may vary constantly with 
variations in the business. Now, manifestly, some of these 
forms of assets are stable and do not necessarily change in value, 
or if they change it is by slow degrees. Thus the land may 
appreciate slowly, or the purchasing power of the cash may 
slowly increase or decrease depending on many circumstances. 

Other forms of invested capital, however, constantly tend to 
decrease in value whether the business is operated or not. Thus, 
the buildings waste away because of the action of the elements 
and also by reason of wear and tear incident to the industry. 
Machinery and furniture of all kinds tend to wear out and must 
be renewed. Purchased material, that has been fabricated into 
saleable product, may depreciate greatly if held in store too 
long, either from the action of the elements or from being su- 
perseded by other types of product. Even unworked material 
may depreciate to scrap value by reason of changes in design 
or manufacturing processes, especially if it is of special character 
and not a standard market commodity. These two last forms 
of depreciation are particularly likely to occur in new industries 
where the development is rapid. 

Invested capital may be lost in one of two ways; and for con- 
venience these may be distinguished as losses on capital account 
and losses on revenue account. If an uninsured ship is lost at 

142 
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sea or an uninsured building is burned, the loss is clearly a loss 
of capital that has nothing to do with depreciation. To replace 
such losses the owner must furnish new capital whether he takes 
it from his surplus savings or borrows it elsewhere; but clearly 
no allowance for wasting depreciation that he makes on his re- 
maining property can be properly said to replace the loss. 

Losses on revenue account are those incurred as the result of 
trading. Thus, if a company begins business with a total cap- 
itSil of $200,000 and at the end of the year has its original equip- 
ment (having suffered no loss on capital account) but finds that 
after proper allowance is made for wasting losses it possesses 
only $150,000, it has suffered a loss of $50^000 on revenue ac- 
count. Depreciation is one of the elements that enter into and" 
' intimately affect loss or gain on revenue account and the above 
distinction is important. 

Investments that unavoidably deteriorate through the action 
of the elements or through wear and tear incident to the industry 
are termed wasting assets. Evidently they will vary in character 
with the character of the business, and a careful investigation 
should be made of every undertaking to determine just what 
wasting assets it includes in order that proper allowance can be 
made for them by setting aside money from revenue suflScient 
to keep the capital account intact. 

A careful distinction must sometimes be made between the 
several ways in which assets may lessen in value. In the case 
of the appraisal of a public utility enterprise as, for instance, a 
street car system or a telephone system, where toll rates are to 
be fixed upon the basis of the valuation, the following forme of 
lessening value may be, and often are, recognized: 

(1) Wear and tear or maintenance. 

(2) Physical decay or decrepitude. 

(3) Deferred maintenance or neglect. 

(4) Inadequacy. 

(5) Obsolescence. 

90. Wear and Tear or Maintenance. From the moment a 
building is erected or a machine is put into service deterioration 
begins because of the action of the elements or the use of the 
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building or machine. Thus, the bearings of all machines wear 
more or less, the paint on the building begins at once to wear 
off, the commutator of a dynamo must be replaced or a new tire 
must be put upon a wagon wheel. Deterioration of this kind, 
that can be compensated for by proper repairs and renewals, 
is, usually known as wear and tear. Depreciation of this sort 
varies greatly in its effect with different classes of apparatus. 
In some cases the effect is very great in the beginning of the life 
of the asset, slowing up as time goes on; while in other cases the 
reverse may take place, the deterioration because of wear and 
tear becoming greater in effect as the end of the working life of 
the asset approaches. In this class of depreciation may also be 
included the results of accidents or sudden damage from un- 
foreseen causes, and when these are abnormally great they should 
be charged off over a considerable length of time so as not to 
augment the current operating expenses excessively. (See Art. 
78.) It is customary, in most plants, to charge the expense of 
compensating for wear and tear, which is the most apparent 
form of depreciation, to operating expense, thus making it a 
direct charge against production. 

91. Physical Decay or Decrepitude. Even when a machine 
is kept in first-class repair, or when a building is kept prop- 
erly painted and repaired there is a general deterioration that 
goes on continually that cannot be thus compensated for, and 
in time, the structure or machine will reach such a state that 
nothing short of complete renewal will suffice. In many cases 
this gradual lessening of value by age will be the same or even 
greater whether the asset is used or not. Buildings, boilers, 
insulated wire and similar assets will waste away by the action 
of the elements as rapidly when standing idle as when in opera- 
tion, and it is common experience that such properties, in time, 
reach a state of decay where repairs are no longer economical. 
Such deterioration is called decrepitude or physical decay. A 
horse is a most excellent example of this form of depreciation. 
His shoes can be kept repaired but the gradual breaking down 
of his physical powers cannot be stayed by any manner of re- 
pairs or renewals. He must be replaced. 



THE DEPRECIATION OF WASTING ASSETS 145 

92. Deferred Maintenance. It is clear that even though 
repairs and maintenance are properly provided all physical 
assets will, in course pi time, depreciate below their original 
value even though their productive powers are as high as in the 
beginning. In fact, after a few years it is probable that, even 
with the best of maintenance, a plant of any kind cannot be 
put in a condition that will exceed 85 per cent of its original 
value. If, however, the proper repairs and maintenance are 
not provided the value of the asset will fall below the value it 
should have, if properly maintained, and the amount it may fall 
is known as deferred maintenance or neglect. Deferred main- 
tenance is a measure of the amount that must be expended to 
restore the asset to normal working condition and is, therefore, 
a measure of the efficiency of the management or its financial 
ability. This form of depreciation is obviously important in 
appraisal work where interests other than those of the manage- 
ment are concerned. 

93. Inadequacy. Even though the asset may be kept in full 
repair it may become uneconomical or even useless because of 
increased demands of the service, though it may still be fully 
adequate to do the work for which it was installed. Thus an 
engine may become too small for the work required, or street cars 
may become too small to be economical for the increased ser- 
vice demanded. If heavier cars are installed they will make 
heavier rails necessary, though the old rails may not be worn. 
An overhead crane may be in good repair and of modern type, 
but may be found inadequate to mee{ the requirements due to 
growth. This kind of decreased value is called inadequacy, or 
supersession. It clearly has no connection with age or time 
of service or the physical condition of the asset so far as wear 
and tear is concerned. 

94. Obsolescence. Assets may become of lessened value 
because of the introduction of new types of apparatus or new 
inventions or processes. This is particularly true in any in- 
dustry or business that is developing rapidly. Thus, in the 
development of the textile industries of New England a heavy 
burden was imposed upon manufacturers because of the rapid 
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development of new machines, that gave a great advantage to 
other men seeking an opening in the field and compelled the 
older owners to scrap their machinery long before wear and tear 
had become noticeable. The same effects were very common 
in the electrical field during the early periods of development 
and still prevail, in fact, in many lines of that industry. The 
history of street car traction is a remarkable instance of the 
effect of obsolescence. The change from horse cars to cable 
cars, from cable cars to electrical propulsion and the very rapid 
growth of this last system has been marked by the abandon- 
ment of much apparatus long before wear or decrepitude would 
have compelled such a step. Such depreciation is called obso- 
lescence. It is very similar to inadequacy in its effect but pro- 
ceeds from different causes. Machinery or other assets thrown 
out of use by reason of inadequacy may still have a high market 
value; but machinery abandoned because of obsolescence is, in 
most cases, valueless except for scrap since, here, the economic 
use of the asset is destroyed regardless of its size. Inadequate 
machinery may be of good service in some other place or under 
other conditions. 

As before noted any or all of these forms of lessening value 
may be important in appraising properties where conflicting 
interests are concerned, as in the valuation of railways or other 
quasi-public enterprises, or in differences of opinion between 
stockholders and bondholders. In the case of simple depre- 
ciation of factories, where the owner is desirous only of knowing 
the total of such losses, these several classes of wasting losses 
may be, and usually are, grouped under two heads, namely, 
depreciation, which includes the effects of wear and tear, de- 
crepitude and deferred maintenance, and obsolescence, which 
includes inadequacy also. The effect of the first group included 
in depreciation can, obviously, be \estimated by observation, 
or if data are available some systematic method of compen- 
sating for these effects can be adopted. Obsolescence, how- 
ever, caimot always be adjudged visually, but it is possible often 
to make estimates on the probable life of the asset at the 
end of which it will be obsolete. A discussion of the methods 



THE DEPRECIATION OF WASTING ASSETS 147 

of providing for these losses will be given in a succeeding 
article. 

95. Relation of Depreciation to Capital. Many undertakings 
must face what may be tetmed obligations. Thus, money may 
have been borrowed, payable at a definite future time. Ma- 
chinery may be installed in a rented factory under the agreement 
that it becomes the property of the landlord after a given fixed 
time; or valuable patents may have been acquired whose value 
is comparatively short-lived. To meet these obligations an 
annual sum may be set aside from revenue, thus forming a sink- 
ing fund that, under compound interest, will accrue to the de- 
sired amount at the expiration of the allotted'time. 

The importance that should be attached to distinguishing 
between sums of money set aside out of revenue for specific 
purposes will, clearly, depend on the nature of the business and 
the manner in which it is owned and operated. Sometimes 
neither reserve fund nor sinking fund is necessary, but allow- 
ance must nearly always be made for depreciation and obso- 
lescence, and care should be taken, if only one fund is set aside, 
that it shall be sufficient to cover not only the specific purpose 
for which it may be intended but for depreciation and obsoles- 
cence as well, if these are not cared for in some other manner. 
In general, the larger the undertaking the more important is it 
that these accounts be segregated, while in small plants pro- 
vision for wear and tear, obsolescence and other contingencies is 
often made under the one head of allowance for depreciation, thus 
greatly broadening the significance of the term. In large un- 
dertakings, on the other hand, the conflicting interests of stock- 
holders and bondholders may make it undesirable to establish 
large reserves for unforseen contingencies, as it is difiicult, often, 
to convince stockholders of the necessity of such funds which 
they would prefer to see distributed in dividends. For this 
reason reserves are often hidden under the general name of de- 
preciation though the practice can scarcely be commended. 

The capital investment of practically all industrial enter- 
prises includes some wasting assets; and it is evident that they 
should be carefully considered. These wasting losses are in 
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reality a charge against production and the fact that they do 
not make themselves known through the payroll, the material 
requisitions, or bills payable renders them all the more elusive 
and dangerous. Suppose, for instance, that an enterprise is 
started with $100,000 total assets, divided into $60,000 fixed 
assets, $25,000 worth of material in process, and $15,000 cash. 
Suppose that at the end of ten years the owner has disbursed 
$20,000 in profits, but on taking a careful inventory he finds his 
fixed assets to be worth only $30,000, his material in process to 
be worth $20,000 and his cash to be $10,000 or a total of $60,000. 
Clearly, his apparent profit of $20,000 has been made at the 
cost of a loss of $40,000 from his capital;^ in fact, his apparent 
profits were taken out of capital. The following basic rule may, 
therefore, be stated: no profits should be declared until all 
losses to capital through the revenue account have been replaced 
from revenue. 

This principle is even more clear in considering undertakings 
that are limited in extent or time. Thus, in the case of a man 
who acquires a piece of coal land and sinks a shaft for the pur- 
pose of taking out the coal, his investment is represented by the 
purchase price of the land and the cost of his shaft and equip- 
ment, with such cash, etc., as may be necessary for operation. 
When the coal has been removed the land and machinery may 
be valueless, or nearly so, depreciating yearly as he removes the 
coal. Clearly, he must sell the coal at a price that will return 
him his original investment plus the cost of operating, plus such 
a profit as he may expect to make on his investment. Goodwill, 
patent rights and similar investments, thalt depreciate with 
time, are of the same character and must, in general, be returned 
to capital out of revenue before they expire; and profits cannot 
be said to havg been made till all such wastes have been re- 
turned to capital. 

The relation that depreciation bears to assets and profits is 
not always easy to see. Floating assets such as cash, bills re- 
ceivable and materials in process can be readily evaluated and, 
usually, the books of any concern give minute details of these 
It is asaumed that he has no liabilities in either case. 
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accounts. But the actual changes that have taken place in the 
value of buildings and equipment are seldom accurately known, 
first because it is (as will be seen) difficult to evaluate these 
changes, and second because, as noted, these changes in value 
do not force themselves upon the attention of the accountant 
as do other items of manufacturing expense. Nevertheless, 
this fundamental relation is clear, that it is not safe to declare 
profits' of any kind till assured that all wastes of the assets 
have been replaced. It may be noted here that the care that 
will be exercised in enforcing this important principle often 
depends on the character of the parties owning the industry. 
To the individual owner, or to simple partners, the above rea- 
soning will appear sound and will usually be followed as far as 
possible or desirable. When, however, the business is owned 
by a corporation of stockholders, and has issued bonds that are 
held by so-called bondholders, there is a diversity of interest 
that may affect the rate of depreciation greatly. The bond- 
holder does not run the business and has no vote in its manage- 
ment but simply loans money to the corporation, taking a bond 
as security and receiving interest on his loan, usually at a fixed 
rate. Evidently his bond is secured only so long as the assets 
that it represents remain unimpaired and hence he will most 
naturally want to see depreciation of all wasting assets fully 
restored, even though no dividends are paid beyond the interest 
on the bonds, which have first call on any payments. The 
shareholders or apparent owners of the industry, however, are 
interested more in the profits of the business. They may be, 
and often are, a continually changing body and would not, in 
general, be concerned if profits were paid out of capital, because 
of inadequate allowance for depreciation. Unless, therefore, 
the officers of such a corporation do make proper allowance 
for depreciation before declaring profits they are not dealing 
fairly with the bondholders who are their creditors. It is to 

' The term profit here is used in a general sense meaning any surplus in 
the trading account after wasting capital losses have been replaced. Strictly 
speaking, however, profit is any surplus left after interest on capital investment 
has been allowed. (See article 70.) 
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be noted that excess allowance for depreciation usually does no 
injury to either bondholders or stockholders since it serves only 
to make the stockholders' security more secure and leaves a 
surplus in the hands of the stockholders for administration. 
However, as will be seen later, there are limitations also to 
this procedure. 

This divergency of interest often occurs where a building or 
factory is rented by the manufacturer. The owner is inter- 
ested in obtaining his fixed rental, and also in seeing that the 
plant is kept in thorough repair. The tenant is interested in 
upkeep only so far as it affects his profits. A written agree- 
ment is essential in such cases as this divergent point of view is 
often the cause of legal action. 

96. Relation between Depreciation and Repairs and Re- 
newals. Expenditures made for repairs and maintenance tend, 
naturally, to offset depreciation due to wear and tear, but it is 
only in certain cases that they may be considered as completely 
balancing depreciation losses. Where the plant consists of a 
large number of units that wear out so quickly as to need frequent 
renewals the very fact that it is in full working order is sufficient 
proof that depreciation is fairly compensated for. Again, in 
very large and permanent undertakings, such as railroads, where 
a large amount of repairs, renewals and additions are constantly 
under way, it is often assumed that depreciation is thus fully 
compensated for. Evidently there should be an obvious in- 
. crease in the plant yearly to insure that such is the case, or other- 
wise there is danger that a gradual lessening of value may really 
be taking place. For, in general, it cannot be assumed that 
the ordinary running repairs and renewals compensate for de- 
preciation. A machine or building may be kept in prime repair 
and worn parts may be replaced from time to time; but in spite 
of the best of care, there is, and must be, a general wearing out of 
the asset till nothing short of complete renewal can be considered. 

It is, of course, true that extensive repairs may, in some cases, 
be considered as offsetting a certain amount of depreciation, 
but such allowances should be made with care. In a similar 
manner some renewals may be considered as additions to capital. 
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Thus, suppose a boring mill that was originally worth $10,000 
is sold to a second-hand dealer for $2000 and a new mill bought 
for $20,000, being paid for by the $2000 from the sale of the old 
mill and $18,000 taken from earnings. Clearly, it would be fair 
to make an addition to the capital account of $10,000 provided, 
of course, that the earning power of the new mill was greater 
than the old one in proportion to the difference in price. By 
similar reasoning it can be seen that renewals may just balance 
depreciation; but care should be taken that such renewals are 
not considered as additions to capital unless they really increase 
the earning capacity of the plant. In fact, new additions to the 
plant should not be considered as additions to capital unless it 
is clear that they increase the earning power, and also that the 
investment in the additions is not compensated for by the de- 
terioration of the older part of the plant, for which no provision 
has been made in the form of a reserve fund. 

97. Methods of Depreciation. From the foregoing it will be 
clear that the object of computing depreciation is to make sure 
that all deterioration of the wasting assets is fully restored before 
any profits are declared. The value of the continuous and un- 
avoidable wastes in the plant are taken from revenue and trans- 
ferred to the floating assets in the form of cash or some other 
floating asset and if the computation for depreciation is correctly 
made the total assets will remain constant' in value. The funds 
so set aside from revenue may be employed in the business in 
other ways, or they may be placed at interest, if not needed in 
the business, thus forming a reserve fund that may be drawn 
upon for renewals or repairs of such a character as may be 
justifiable. 

While the necessity of making allowance for depreciation is 
generally admitted, there is little unanimity of opinion as to the 
methods to be pursued in making such an allowance. This is 
naturally so since industrial enterprises differ widely, and besides, 
what may be desirable may not always be expedient. There is 

'■ Of course additions may be made to capital from some outside source 
or by adding to it from the profits, but this does not affect the above principle 
BO far as the original capital is concerned. 
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often, however, too great a lack of knowledge of the fundamental 
principles involved and systematic methods of providing for 
depreciation are the exception and not the rule. Some man- 
agers are content to consider the amount spent from revenue 
for additions, repairs and renewals as sufficient to compensate 
for depreciation. The limitations of this procedure have already 
been discussed. Others are content to take the difference be- 
tween an estimated percentage of depreciation and the cost of 
repairs and renewals as a measure of the depreciation; but such^ 
rules are of a necessity rough approximations. Probably the 
most common way of ascertaining depreciation is to take an 
inventory of all assets, visual examination being made of each 
and every tool and appliance, and the apparent value noted. 
The sum of the values thus found is the apparent valuation of 
the plant, and by comparison with former records the depre- 
ciation may be determined. This would seem to be the most 
practical and satisfactory method, particularly where the books 
of the concern are closed at stated periods, say annually, and a 
balance made of all accounts. There are some disadvantages, 
however, in this method, because of the large amount of time, 
trouble and expense involved, especially if the plant is a large 
one; and in very busy seasons it may be very undesirable to 
take such an inventory, particularly if it involves a suspension 
of work. Moreover, a visual examination of a machine may, or 
may not, give a correct estimate of its real value. A machine 
several years old may appear to be in first-class order, yet, never- 
theless, its working life shortens yearly and due provision should 
be made against the time when it must be replaced or is rendered 
obsolete. It requires rare judgment and great experience to 
estimate accurately plant values visually. A periodical survey 
of the whole plant is, however, a very valuable and necessary 
proceeding, as it may serve as a check upon any systematic 
method of computing depreciation. 

Some care must be exercised in placing a valuation on any 
industrial property since the purpose of such a valuation is to 
show what it is worth as an asset. Equipment may have sev- 
eral values depending on how it is viewed. There is a great 
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difference in. the value of a plant as a going concern to its own- 
ers, and the value of the same plant to a purchaser if it is disposed 
of at forced sale to satisfy obligations. Every tool depreciates 
considerably in market value the very first time it is used, though 
its intrinsic worth may not change. It would not seem fair, 
however, to evaluate such property at the lowest price, namely, 
forced sale value, so long as the concern is a going one, unless the 
business is exceedingly profitable and the owners can afford to 
carry the value of the plant at a sum that is on the extreme side 
of safety. 

In appraising ^ public utilities several kinds of value may be, 
and often are, recognized. Thus the service value or the value 
of the asset as measured by its present effectiveness for the pur- 
pose for which it was installed, may be important in such cases. 
This may be high, though the property may be considerably 
depreciated, theoretically. Another basis for valuation of util- 
ities and one that has been approved by the courts of some states 
is the cost of reproduction, of the asset considered, with new 
apparatus of the same kind and efficiency, at the current market 
prices. 

If from the original cost, if it be known, or from the estimated 
cost of reproduction new, there be taken the total depreciation, 
the so-called present value is obtained. This is the value that 
is most used in evaluating factory assets for inventory purposes 
and which will be discussed more fully later. 

In making an evaluation of any asset, care should be used to 
separate recoverable values from those that are irrecoverable. 
The total cost of a machine is its purchase price plus freight, 
cartage and cost of installation, including the foundation. A 
machine does not change in value if moved from one position 
in the shop to another, but the outlay incident to erecting it in 
the original location vanishes the moment it is moved, and can- 
not be regarded as recoverable in any sense. In fact, it may be 
an expensive matter to remove or remodel the old foundation 
to make the site available for other operations. Such items of 
expenditure, therefore, should not be included in the inventory 
' See Valuation of Public Utility Properties, by Henry Floy, p. 13. 
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value of the machine, but should be charged to a preliminary 
expense account and written off independently and as quickly 
as possible by depreciation methods. 

In addition to the physical assets that are tangible, that is, 
assets that are visible, there are usually other items that are 
intangible and invisible, that are, nevertheless, assets in a true 
sense. In this class would be listed all development expense 
such as engineers' surveys, legal expenses of organization, cost 
of franchises or permits, salaries and all other expenses incident 
to, and chargeable against, construction, and similar expenditures 
that are a part of the cost of the plant but do not show as visible 
or tangible property in the inventory. Such expenses are a true 
part of the cost of the plant but are not easy to recover if the 
plant is sold. Best practice carries all such expenses in a sepa- 
rate development account and makes provision to depreciate 
it out of existence by means of sinking fund methods to be de- 
scribed later. Intangible assets, such as cost of franchises, 
patents and short-lived assets, in general, that are not a part of 
construction expense should also be carefully segregated and 
provision made for writing them off as quickly as possible. 

From the foregoing it will be clear that there is a difference 
in the valuation that should be placed upon an asset depending 
on the purpose for which the valuation is made. Setting aside 
the modifying influences that arise in making such valuations 
of property for the purpose of fixing rates" for public service and 
similar cases, it is clear that for the usual purposes of inventory 
this value will lie between the original or cost value and the 
ultimate or scrap value of the machine. The rate at which the 
value of the asset will fall from the original value to scrap value 
will depend on several factors and may vary with changing cir- 
cumstances. It is customary in most well-operated plants to 
establish average rates of depreciation, these rates varying with 
the character of the plant, so that each asset or class of assets 
can be deprecia+ed yearly without much trouble, and to check 
the results by partial or complete visual examination at longer 
periods. These depreciation rates may be adjusted from time 
to time as variations in the business or extensive repairs and 
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renewals make it necessary or desirable. The three principal 
factors involved in establishing such rates are: 

(1) The first cost of the asset, whether building or machine. 

(2) The estimated productive life of the asset. 

(3) The residual or scrap value of the building or machine. 
The two factors that tend most to modify any systematic 

scheme of depreciation are: 

(1) Extensive repairs or renewals. 

(2) Obsolescence^ of the asset due to change in productive 
methods or the introduction of new machines or processes. 

To illustrate, suppose that a milling machine is purchased for 
$3000, the estimated producing life of which is 10 years. Sup- 
pose, further, that it is estimated that the residual or scrap value 
of the machine is placed at $600. The total depreciation, ex- 
cluding modifying circumstances, is $3000 — $600 = $2400; and 
this must be distributed over the life time of the machine, or 10 
years, by some systematic method. Suppose that by the sys- 
tematic method adopted the book value of the machine has been 
reduced to $1000 at the end of four years, and at that time the 
machine is thoroughly repaired and put into first-class condition, 
these repairs costing $1000. If the design and producing power 
of the machine still compare favorably with new tools of the 
same kind it is clear that because of these thorough repairs the 
book value of $1000 can be increased to, say, $1500 and the rate 
of depreciation readjusted. On the other hand, the machine 
may at the end, say, of the third year be found in first-class 
condition, but be almost valueless because of changes in manu- 
facturing processes or because of new inventions. Special tools 
are much more likely to be thus affected than are those of stand- 
ard design and type. 

The probable life of any machine, or building, varies with 
the. industry and class and character of the equipment. Care 
and character of service, and the hours of actual use also con- 
tribute to this variation. For this reason, while it is necessary 
to assume a working life in arranging a system of depreciation, 

• There may be cases where changes in processes may cause machines to 
appreciate in value, but such cases are rare. Land often appreciates in value. 
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the inventory values as given by any system should be checked 
occasionally by actual examination, particularly where obso- 
lescence is 'possible. 

The ultimate selling value of any machine will, obviously, 
depend on many factors, and must, in general, be estimated. In 
the extreme case, the ultimate value will be the value of the 
machine as scrap and this, again, would depend on the materials 
of which it is made and the difficulty of reworking them. Thus 
small, complicated apparatus, composed of various materials 
as steel, cast iron and brass, are often costly to dismember; 
while very large and thick castings are expensive to break up. 

The rate at which the asset shall be depreciated from the 
original cost to scrap value over the assumed life requires spe- 
cial consideration. The assumed rate will lie, in general, between 
two extremes. If the asset has been kept in first-class repair 
and has not suffered from obsolescence, its value for the purpose 
for which it was installed may decrease very slowly for a long 
time, actual depreciation becoming very rapid only near the 
end of its productive life. To carry any wasting asset at a high 
valuation for a long period of time is, however, courting disaster, 
if there is any danger whatever of any readjustment of the busi- 
ness that would involve an appraisal of the property, particu- 
larly if such readjustment resulted .in a forced sale; and most 
prudent managers carry the value of their plant on their books 
at a constantly decreasing value to guard against such a con- 
tingency. 

The market or commercial value of a machine, on the other 
hand, falls very rapidly during the first part of its life though 
its producing power, and value as a going asset may not decrease. 
As before noted it would be obviously unfair to depreciate sud- 
denly all new assets during the first years of their life and in 
the case of new enterprises such a procedure would often render 
profits and progress impossible. Thus a special machine might 
be a very valuable and profitable investment to a going concern, 
but would be worth scrap value only, at a forced sale, the day 
after it was built. For these reasons the rates of depreciation 
usually adopted lie between these two extremes, thus compro- 
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mising the advantages and defects of both, the rates being selected 
so as to lean toward either extreme, as desired, depending on 
the character of the asset under consideration. 

Thus, referring to Fig. 16, suppose a milling ihachine that cost 
$3000 is to be depreciated to a sales value of $600 in ten years. 
If it be desired to depreciate the asset very rapidly so as to reduce 
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it quickly to forced sale value the depreciated value would lie 
along some such curve as AED, dropping rapidly in the early 
years and more slowly in the later years. If, however, the in- 
ventory was to be based upon the service value and the asset was 
kept in good repair, the depreciated values would lie along some 
such curve as ABD, falling very slowly at first, but dropping 
very rapidly as the machine neared the end of its productive 
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life. Obviously, an infinite number of curves could be drawn 
between these extremes depending on the circumstances and the 
judgment of the appraiser. In practice, however, it is cus- 
tomary, for convenience, to adopt some systematic mathematical 
method for progressively lowering the value of the asset, the 
most important of these methods being the percentage-on- 
original-cost plan, the percentage on diminishing-value plan 
and the sinking-fund plan. 

Under the percentage-on-original-cost method the total depre- 
ciation, that is, the difference between the cost and the scrap 
values, is divided by the estimated producing life, and an amount 
equal to the dividend is deducted from the value of the asset 
annually. Thus, in the above example, the annual deprecia- 
tion of the milling machine would be — = $240, and 

the depreciated values of the machine would lie along the straight 
line AD Fig. 14; hence the name straight-line method some- 
times applied to this plan of depreciation. Because of its sim- 
plicity and because it gives a fair compromise between the 
conflicting difficulties discussed, this method of depreciation is 
used more, perhaps, than any other. 

An argument in favor of the above method is that in a new 
business, with scanty income during the early years, it does not 
make such a heavy demand on income as other methods to be 
described. An argument against the above method is that de- 
preciation really is much greater in the early years of an asset 
than in the later periods. Undoubtedly, the diminution in 
value of a machine tool is much greater during the first or second 
year of its life than during the tenth or fifteenth. Another ar- 
gument against the system is that it is often more desirable to 
depreciate heavily during the early years when repairs and re- 
newals are not costly, and to deduct less during the later years 
when repairs and renewals begin to be more burdensome, thus 
keeping the annual deduction from revenue fairly constant. 

For these and other reasons some managers prefer the percent- 
age-on-diminishing-value method. Under this method a fixed 
percentage is taken from the value as depreciated the preceding 
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year, and not from the original value. Thus, if the percentage 
of depreciation be taken at 15 the value of the tool at the end 
of succeeding years will be as shown by the curve AID Fig. 
16. The method of depreciation by percentage on diminishing 
values evidently enforces a heavier reduction in value in the 
early life of the asset and in the case of an entirely hew enterprise 
this method may make profits impossible unless a very long 
producing life is assumed. It is appUeable particularly where 
it is desired to make a rapid reduction in the value of an asset of 
perishable or short-lived character. 

Table I gives the comparative values and the amounts of de- 
preciation by these methods for the case noted above. It will 
be noted that the annual amounts set aside are much greater in 
the percentage-on-diminishing-value method during the earlier 
years and less in the later years. Table 2 gives the depreciated 
value of unity for different rates and terms of years by the per- 
centage-on-diminishing-value method, and may be found useful 
in assigning a rate of depreciation for an assumed working life. 

TABLE 1.— COMPARISON OP METHODS OF DEPRECIATION. 



Time. 



By percentage on 
original value. 



Value at 
time noted 



Amount 
of dep. 



By percentage on 
diminishing value. 



Value at 
time noted. 



Amount 
of dep. 



Beginning 

End of 1st year. . 

" "2nd year.. 

" "3rd year.. 

" "4th year.. 

" "5th year.. 

" "6th year.. 

" "7th year.. 

" "8th year.. 

" "9th year.. 

" "10th year. 



3000 
2760 
2520 
2280 
2040 
1800 
1560 
1320 
1080 
840 
600 



240 
240 
240 
240 
240 
240 
240 
240 
240 
240 



Total amount written off. 



2400 



3000 

2550 

2168 

1843 

1567 

1332 

1132 

962 

818 

695 

591 



450 
382 
325 
276 
235 
200 
170 
144 
123 
104 



2409 
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In the sinking-fund mettiod of providing for depreciation a 
sum of money is set aside annually such that at compound in- 
terest it will accumulate/ by the end of the producing life of the 
asset, an amount equal to the. original cost of the asset less its 
scrap or sales value. Thus, in the foregoing example, if $190.80 
is set aside annually at five per cent interest, it will accumulate 
at the end of the ten years to a total of $2400. This method is 
shown graphically in Fig. 16 where the curve AGD represents 
the depreciated value of the same machine by this method, the 
vertical ordinates between the line AM and the curve AGD being 
the total of the sums set aside annually plus the accumulate^ 
interest. It is apparent that this method depreciates the asset 
less in the early years than either of the other methods. 

While apparently this method differs from the straight line 
method, it is in reality identical in principle. In both cases a 
fixed amount is set aside annually, but in one case it is retained 
in the business as part of the working capital, while in the other 
it is set aside in a bank or some interest-producing investment. 
In Fig. 16 the line AF indicates the progressive sum of the 
amounts set aside annually for a sinking fund for the above 
case, while the vertical distances between AF and AGD meas- 
ure the accumulated interest. In a similar way, if the sums of 
money retained annually from profits in the straight-line method 
be considered as earning only as much as that set aside in the 
sinking-fund method, the accumulated interest will be shown by 
the line AHC and it will be noted that the required deprecia- 
tion of $2400 would be accumulated between the eighth and 
ninth years. In many instances it may be desirable and nec- 
essary actually to set aside a sinking fund as a guarantee against 
contingencies or obligations, especially where diverse interests 
are concerned in the distribution of the profits. On the other 
hand, it does not seem to be a good financial policy for a private 
concern to set aside earnings to draw interest at bank rates 
when, by retaining them in the business, a greater interest can, 
presumably, be earned. For if the business cannot earn more 

' For annuity tables giving accrued values of annual payments at various 
rates of interest, see Kent's Engineer's Pocket Book, and handbooks generally. 
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than bank interest, it might as well be out of existence so far as 
profit producing is concerned. 

Furthermore, the accounting of the sinking-fund method as 
usually applied to depreciation may be faulty. The problem 
of depreciation is to set aside from revenue an amount equal to 
the diminution in value that has already occurred. As has been 
noted, the exact rate at which depreciation occurs is difficult to 
fix; but it is clear that if the depreciation is really $240 annually 
instead of $190.80, the former amount should be set aside and 
the asset depreciated accordingly. The final total depreciation 
will, of course, be the same in the above case for all the methods 
discussed, but if the asset considered is one that wastes rapidly, 
its real value at any other time than the end of the working life 
will be more accurately expressed, perhaps, by a curve such as 
AID than by AGD. Sinking-fund methods are, therefore, 
more universally applicable to the problem of writing off in- 
tangible assets such as patents, franchises, development, ex- 
penses, etc., and for meeting definite obligations at a definite 
future time and where the intervening values are not so im- 
portant. 

As before noted, there are other methods of depreciation in 
use, some of which are simple and may be very satisfactory for 
certain circumstances though their basic principles may be arbi- 
trarily chosen. The following method given by W. M. Cole ^ 
may be taken as an illustration. In this method the deprecia- 
tion is calculated by multiplying the wearing value (original 
cost minus scrap value) by a fraction, the numerator of which 
is the remaining number of years of life the machine is estimated 
to possess, and the denominator the sum of the year numbers 
of the total estimated producing life. Thus, in the example 
quoted above, the estimated total life is 10 years and the de- 
nominator is, therefore, 

10 -1-9+8 + 7+6-1-5 + 4 + 3-1-2 + 1= 55, 

and the numerator for the first year is 10, for the second 9, for 

the third 8, and so on. The depreciation at the end of the first 

year would be (3000-600) X H = $436; at the end of the second 

1 Accounting and Auditing, by W. M. Cole, p. 273. 
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year it would be (3000-600) X h = $393, and so on. The de- 
preciation applied by this method is as heavy, or heavier, during 
the earlier years than that computed by percentage on reduced 
value, and the method should, therefore, be used with caution 
unless it is desired to obtain a heavy depreciation during the 
early years of the asset. 

98. Classification and Rates of Depreciation. In practically 
all enterprises the character of the several assets and their rate 
of depreciation vary greatly, and due account must be taken 
thereof. A flat rate of depreciation over the entire plant may, 
of course, be safe so far as allowing for total depreciation is con- 
cerned, but seldom gives any indication of the manner in which 
it should be distributed. A careful classification should, there- 
fore, be made of all capital accounts and these again subdivided 
in such detail as will allow of intelligent depreciation rates. The 
following is a typical classification of factory equipment: — 
Preliminary expenses, goodwill, land, buildings, power house 
machinery (engines, boilers, etc.), fixed plant and machinery, 
small loose plant, horses and terminable assets, such as mineral 
deposits or leases. 

The treatment of these several classes will depend very greatly 
on circumstances, and nothing more than general suggestions 
can be offered. To be on the safe side, however, the manager 
must shape his course by trying to reduce the book value of his 
plant to what it would actually bring in the market, this value 
being usually much less than the cost price or even than the 
actual value of the plant as a " going concern." With this in 
mind all irrecoverable expenses such as preliminary legal ex- 
penses, surveys, etc., and all unsaleable assets, such as founda- 
tions, will be written off as rapidly as possible. The same 
remarks apply, usually, to such short-lived assets as patents and 
goodwill. It is comparatively unusual, today, to find that the 
land occupied by a factory needs to be depreciated. Land 
values are, in most localities, on the increase, but an appreciation 
of value of the land occupied by a factory should be discounted 
if the remodelling of the site for other purposes involves the 
removing of massive foundations, chimneys, etc. 
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The rate of depreciation for buildings will, of course, vary con- 
siderably with the character of construction and the work that 
they house. Thus, heavy stone and brick buildings used for 
storehouses will far outlast cheap wooden or even steel frame 
buildings used for such severe service as forge shops, or indus- 
tries requiring the use of heavy cranes that severely rack the 
framework. Again, the life of machinery will depend on the 
excellence of its original construction and the service to which 
it is devoted. A portable hoisting engine would not be expected 
to last as long as a Corliss engine in a well-kept engine room; 
and a large boring mill, if used infrequently, will outlast many 
renewals of small tools. 

The following list (Table 3)' may be taken, therefore, as giving 
average values, only, for buildings and machinery kept in a fair 
state of repair, and including obsolescence. Column four gives 
the rate that must be applied by the percentage-on-original-cost 
method to reduce this original cost to the residual value noted 
in column two during the estimated life of the asset. Column 
five gives corresponding rates for the method of percentage on 
diminishing values. It will be noted that these last rates are, 
as a whole, much higher than the former. While it may be 
desirable, as before noted, to depreciate very heavily in the early 
years of the life of the asset it is often not so expedient, and actual 
depreciation rates even if based on the principle of diminishing 
values are usually lower than those given in column five, the 
difference often being compensated for by renewals and extensive 
repairs, thus practically extending the life of the asset. 

Engineering expenses for production, drawings and patterns 
should, when possible, be charged to specific production orders. 
Where this is impossible, as in the case of the development of a 
line of machines, such expenses should be carried to a develop- 
ment account and charged off over a definite number of machines. 
Particular care should be used in crediting patterns as an asset. 

' For a detailed list of depreciation factors and estimated length of life 
of various properties, see Engineering Valuation of Public Utilities and Fac- 
tories, by Horatio Foster, p. 194, or Valuation of Public Utility Properties, 
by Henry Floy, page 188. 
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TABLE 3. — ESTIMATED LIFE AND FACTORS OF 
DEPRECIATION. 



Character of aaset. 



Briuk or steel-frame buildings, 
easy service 

Brick or steel-frame buildings, 
severe service 

Good wooden buildings, easy 
service. 

Good wooden buildings, severe 
service 

Steam engines . . ■ 

Steam boilers 

Boiler-room feed pumps 

Engine room instruments and 
gauges 

Steam-piping, valves and fit- 
tings 

Portable engines and boilers. . . 

Gas engines 

Turbo-generators 

Electric generators 

Electric motors 

Storage batteries 

Switchboard and instruments . . 

Heavy machine tools 

Light machine tools 

Shafting, hangers and pulleys . . 

Belting 



Probable 
life of 
asset iu 


Ratio of 

scrap 
value to 
original 


Percentage on 
original coat. 


Percentaiie on 
diminishing 




value. 






40 


0.10 


2.25 


5.5 


20 


.0.10 


4.5 


11 


30 


0.10 


3 


7.5 


15 


0.10 


6 


14 


15 to 30 


0.10 


6 to 3 


14 to 7.5 


15 to 30 


0.10 


6 to 3 


14 to 7.5 


20 


0.05 


4.75 


14 


10 


0.05 


9.5 


26 


10 to 15 


0.05 


9.5 to 6.3 


26 to 18 


10 


0.05 


9.5 


26 


10 to 15 


0.05 


9.5 to 6.3 


26 to 18 


20 to .30 


0.10 


4.5 to 3 


11 to 7.5 


20 to 30 


0.10 


4.5 to 3 


11 to 7.5 


20 


0.10 


4.5 


11 


10 


0.05 


9.5 


26 


15 


0,05 


6.3 


18 


25 


0.10 


3.6 


9 


15 to 20 


0.10 


6 to 4.5 


14 to 11 


20 to 30 


0.05 


4.75 to 3 


14 to 9 


10 to 25 





10 to 4.0 





If used frequently, they soon wear out, and if not used, they are 
not only of little value but often occupy valuable storage space 
that could be used for other purposes. Metal patterns, of course, 
have an intrinsic residual value. 

Small, loose plant such as hand tools, chains, ropes, foundry 
flasks, etc., wear out so rapidly that they should be carried at a 
very low value. The better way to consider much of the small, 
loose plant is to renew it entirely out of revenue and charge it 
off as expense. Horses should also be carried at a nominal value 
because of their perishable character. Terminable asset, such 
as mineral deposits, leases, loans, etc., are best cared for by 
means of a sinking fund as explained in Art. 97. 



THE DEPRECIATION OF WASTING ASSETS 167 





























H 










































a 


















5 

« 
























n 
















a 
















N 




















































» 

Ba 




s 

-< 

fH 


^ 


00 

































1 




































^ 




|x 


«» 











































































« 


















M 




s 




•a 
2 














•A 


H 


Q 
§ 














i 

1^ 




























,0 









5 


5 












< 
t1 
















« 












^ 


s 


|xi 

1 


1 


Ut 












M 
H 

n 


1 














i 












1 


i 





H 




Q 


1 















1 


1 


























^ 


^ 


^ 


;^ 


Bh 


M 


























:5 




































H 



























3 
n 




§ 










H 

■91 

a 

< 














ss 
























Q 








fe 


m 


< 

1 
1 












H 

3 



g 




§ 










g 
























































P 










T^ 




03 


N 





>^ 


s 

























09 












H 














N 




























-n 































(O 

s 


i 


S 


1 




•< 


P 


<a 


^ 


»s 








H 




























































1 
3 


8 

CD 


1 


A 






















1 


s 










g 


s 


? 


fe 


? 


8 




§ 


























ti 




a 










to 










■^ 








































i 


















@ 






i 


to 

3 


s 




1 




ft 




§ 


1 












Y 




«: 


« 


H 





















tf 














ui 







S 
















1 


ft* 


1" 


(■) 












n 


1 


£ 


& 

H 
S 


R 
















1 


a 


fe 












M 




§ 


.3 


S 


.§ 


.S 






s 











w 



168 PRINCIPLES OF IND USTRIAL OBGANIZA TION 

A complete inventory should be maintained listing all build- 
ings, machinery and tools. This inventory is most conveniently 
formed on the card index or loose leaf principle, a card or leaf 
being provided for each item. Fig. 17 illustrates such a card, 
and it will be noted that it gives a life history of the machine, 
including original cost, weight, location, residual value, rate of 
depreciation, repairs and additions, and also the history of any 
special attachments that may have been used with it. Records 
of this kind constitute a plant ledger. A ledger may be main- 
tained for standard plant and one for special fixtures if desired. 
The plant ledgers with the cost accoimts, the stores and stock 
ledgers constitute an inventory of the material assets of the plant. 

99. Investment and Distribution of Depreciation. It is clear 
that the setting aside of funds out of revenue to compensate for 
depreciation is equivalent to transferring a part of the fixed 
assets to the floating assets, the total value of the assets remain- 
ing unchanged if the computations are correctly made. The 
primary object of this reserve, is to provide for repairs and. re- 
placements, and if not needed for this purpose it may be em- 
ployed elsewhere in the business; or, if not needed thus, it should, 
of course, be invested so that it will be earning interest. The 
relation between depreciation, repairs and capital account has 
been discussed already in Art. 96 and the principles therein 
noted should be carefully observed in making " betterments " 
which may be either repairs, additions to capital or a combina- 
tion of both. Generally speaking, all prosperous enterprises 
tend to grow in size (See Art.. 16) and if earnings set aside for 
depreciation are used to extend the plant, care should be taken 
that such additions are not credited to the capital account if 
their value is offset elsewhere by uncared-for deterioration. 

Depreciation, as has been noted, is a just charge against 
production and should, properly, be included in the manufac- 
turing expenses and distributed with them. The somewhat 
common practice of fixing costs without including depreciation, 
trusting to profits being large enough to declare a dividend 
after deducting depreciation, cannot be considered a safe policy, 
especially where the books are closed but once a year. The 
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argument may be used that to include depreciation in factory 
costs might raise the total cost above the market price, and 
that it is better to wait till the end of the year to see what allow- 
ance can be made for depreciation. This argument is, of course, 
fallacious. Cost is cost, and the manufacturer that has included 
all items of cost in his manufacturing expenses can see much 
more clearly where he must reduce manufacturing costs to meet 
competition, and the manufacturer that can meet competition 
is the one that will eventually survive. The practice of in- 
cluding depreciation in the general expense as a percentage of 
the total wasting assets is, of course, safe so far as total costs 
are concerned, but all the arguments in Articles 76 and 85 re- 
garding the distribution of expense in a scientific manner apply 
also to depreciation; and with advances in cost-keeping methods, 
this item of expense will be distributed more as a machine rate 
and less as a uniform percentage on labor or time elements of 
cost. In continuous industries it is easy, of course, to charge 
off depreciation. Thus in cement mills it is common practice 
to add a certain amount per barrel or sack to care for this item, 
but, as noted in Article 87, when manufacturing processes be- 
come more complex, the problem is more difficult and requires 
careful consideration. Each department should, if possible, 
bear its own share of depreciation and one line of goods should 
not be burdened with the wear and tear or obsolescence charges 
belonging to another. 

100. Conclusion. In concluding this brief outline of the prin- 
ciples of depreciation it may be well to repeat that it is seldom 
possible to lay down exact rules for any kind of a plant. Con- 
ditions change from year to year; the machine or process that 
is valuable today is obsolete tomorrow, and the state of trade 
may and usually does modify greatly what may be a very de- 
sirable course of procedure. In dull times it may not be possible 
to depreciate as fully as desired, and in good times it may be 
desirable to make a greater allowance than might be really nec- 
essary under normal conditions. However, the fact remains 
that depreciation is an important expense that cannot be neg- 
lected and a well-defined system even though it cannot be rig- 
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idly adhered to, will assist materially to a clearer understanding 
of the problem. The slower the deterioration the more important 
it is that depreciation be executed systematically since, where the 
life is short, renewals from revenue are more frequent and force 
themselves upon the attention of the manager. Long-lived as- 
sets, therefore, need more careful consideration in order that the 
accumulated uncared for deterioration of years may not be the 
means, as it often is, of wrecking the enterprise. 
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CHAPTER X. 

PURCHASING AND STORING OF MATERIALS. 

101. Sources of Supply. Viewed broadly, all industrial effort 
is concerned with the transforming of natural resources into 
useful forms and the transportation of the same to the places 
where they are needed. As each increment of labor is bestowed 
upon the material, as it passes through the process, it rises in 
value. Thus, coal is mined in one place, iron ore in another. 
Both are transported to some convenient place, arriving there 
worth a few cents per hundred pounds. By means of the coal 
the iron is here transformed into pig iron worth perhaps one 
cent per pound. This pig iron may be transformed in the same 
plant into steel rails worth Ij cents per pound, or it may be 
again transported to some engine works and made into steam 
engines worth 20 cents per pound. Or it may be shipped to a 
crucible steel works and made into crucible steel bars worth 16 
cents per pound and these steel bars may be transformed else- 
where into watch-springs worth many dollars per pound. This 
is true, in a general sense, of all the products of industry; ma- 
terial values being, in the main, accumulated labor values, the 
value of the original material in its natural state being, often, 
a negligible part of the market value. 

In some cases the transformation of the raw product into 
useful form is accomplished in one plant. Thus, table salt, 
kerosene and similar commodities may each be made in a single 
reduction works and placed directly upon the market. In most 
cases, however, this is not so, most market products being the 
result of several distinct stages of manufacture, each stage sepa- 
rated widely by character and geographical distance. This is 
so from the nature of the case and from the complexity of modern 
manufacturing. The man that smelts pig iron would not be 
expected to produce, also, all the finished products into which it 
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172 PRINCIPLES OF INDUSTRIAL ORGANIZATION 

enters; in fact, he may be compelled to supply a widely diver- 
sified field of industry in order to secure the quantity necessary 
to manufacture pig iron economically. These general conditions 
apply to all those that in turn transform pig iron into other forms, 
and equally again to those that in turn use these other forms for 
other purposes. 

What, then, appears to one manufacturer as finished prod- 
uct appears to some other manufacturer as raw material, and the 
extent to which any manufacturer may depend upon other 
branches of industry varies widely. In very few instances is he 
entirely independent of other lines of industry. 

As pointed out in Article 68 the materials that enter into any 
given finished product are, in general, of two kinds, direct and 
indirect; and even though a manufacturer may control the 
direct material from its natural sources to the market, he must, 
in most instances, depend on other people for much of his in-_ 
direct supplies and his tools of production. If, however, the 
required quantity of any material, direct or indirect, becomes 
great enough it may pay the manufacturer to extend his control 
of that particular material a little farther back toward the nat- 
ural sources. Thus, a growing concern may not have enough 
demand for castings to operate a foundry, but as the business 
increases it may pay to build one, even though no reduction in 
price is so obtained, in order to control the supply of castings 
and thus facilitate deliveries. If the quantity increases so that 
foundry work can be prosecuted as economically as in the found- 
ries from which castings were formerly purchased, the profit 
formerly paid these foundries is thereby saved (see Art. 17). 
The electrical manufacturing companies in this country de- 
pended originally on other sources for their porcelain and mica 
products and small companies still do so. As the quantities 
incident to great growth have appeared, some of the larger 
electrical works have put up their own porcelain works and have 
installed presses for making mica products. Some have even 
put in wire-drawing plants, not so much with a view, perhaps, 
of obtaining lower priced wire, as for convenience and better 
control of deliveries. The importance, therefore, of the control 
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of the several streams of material coming into an industrial plant 
will depend on their relative bearing on questions of economy 
of manufacture or convenience as affecting delivery of finished 
goods. It may be highly important to control a large stream 
for financial reasons. It may 'be no less important to control a 
very small one because of its effect on dehveries. The lack of a 
small detail will hold up the delivery of a machine as effectually 
as will a larger one; and thus control of the sources of supply 
may vary from the simple case where all materials are fully con- 
trolled, to the other extreme where nothing but assembling is 
carried. on, the finished parts coming from many factories ready 
to be assembled. The first extreme is rare but many cases of 
the latter are to be found. 

102. Purchasing. The relative value of the labor and material 
that enter into any product will, of course, vary greatly with 
the industry considered. In some cases the material cost may 
be negligible, as compared with labor, and again it may be much 
more important than labor; but in all industries the purchasing 
of materials and supplies should be very carefully considered 
and properly provided for. Responsibility fot all purchases 
should be centralized, and purchasing by several persons should 
never be tolerated as it always leads to loose, extravagant ideas 
and methods, higher purchase prices and needless waste. The 
opportunity for dishonesty is also much increased. A good 
purchasing agent is always a valuable man and as the size and 
complexity of a business increases, his value rises.^ It is axiomatic 
that he must possess the business training and natural com- 
mercial instinct that will make him a keen student of market 
conditions, and a judge of values. It is equally important that 
he be able to systematize his department so that it runs smoothly 
in connection with the other departments serving them quickly 
and well. If, in addition, he is well informed On the technical 
and practical side of the industry his efficiency will be increased 
many fold. For these reasons a man promoted from the shop 
or engineering department, all other things being equal, will 

' The purchasing department of a large manufacturing plant will be very 
large and carefully divided into sub-departments. (See Art. 38.) 
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make a better purchasing agent than one promoted from the 
clerical force of the office. Purchasing, however, involves a 
knowledge, of business methods and forms, of which shop men 
and engineers are, unfortunately, seldom well informed; hence, 
purqhasing agents are usually recruited from the clerical force. 

The demand for materials grows naturally out of the needs 
of the business and cannot, therefore, originate with the pur- 
chasing agent. In a shop devoted to general repairs," the requi- 
sitions for materials would, most naturally, originate with the 
foremen in charge of work since they will know better than 
anyone what is wanted. In a shop building new work to order 
only, such as an engine works, these material requisitions for 
direct material would originate in the engineering department, 
though they might pass through the storekeeper's hands before 
going to the purchasing agent in order to check off material on 
hand. In a shop manufacturing standardized articles, as knives. 
Watches, etc., the material requisition would naturally originate 
in the stores department, which is the reservoir that feeds the 
factory and here also would originate, always, the requisitions 
for all indirect and expense material. In a shop doing all three 
of these classes of production, therefore, material requisitions 
might originate from several sources; and just as it is necessary 
to centralize the authority and responsibility of the purchases 
based on these material requisitions, so it is absolutely necessary 
to fix definitely the authority and responsibility of originating 
these reqiiisitions. In a factory that is well managed this power 
is limited to responsible men, and the requisitions in many cases 
must be countersigned by some higher official as a check on irregu- 
larities. The making of requisitions, the purchasing of materials 
and the clerical machinery involved is simplified and expedited 
by the use of printed forms ^ and blanks, a discussion of which 
is beyond the limits of this treatise. 

Skillful purchasing involves five principal features, namely: 

(a) Price. 

(6) Quality. 

(c) Quantity. 

' See Factory Organization, by Hugo Diemer. 
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(d) Time of delivery. 

(e) Verification of goods purchased. 

(a) For a given quality and quantity of material tlie securing 
of low prices becomes a commercial matter depending on a knowl- 
edge of the sources of supply, transportation facilities, market 
conditions, discounts and similar considerations that apply to 
all purchasing. Price, however, is not always the only factor 
that must be considered, for as will be seen, an effort to obtain 
low purchase prices may result in high manufacturing costs, 
though it is fundamental that, other things being equal, the 
lowest possible prices should be obtained. 

(6) It is obvious that the judgment of the purchasing agent 
as regards the quality of materials required increases with his 
knowledge of the trades and processes for which he buys. In 
the buying of many indirect or expense materials such as oil, 
waste, stationery, etc., it is customary in many plants to trust 
to the judgment of the purchasing agent. In fact, this is true 
in many cases of much of the direct material. But as an in- 
dustry grows more complex and the scientific knowledge on 
which it is based becomes more important, the purchasing agent • 
must depend more on the expert in each line for instructions as 
to the quality of material required. In electrical construction 
the quality of many materials is of highest importance and the 
characteristics must be carefully specified to the purchasing 
agent. Many large companies keep well-equipped experimental 
laboratories for determining the best qualities of material; foun- 
dries now buy their iron by chemical specification; and careful 
managers specify the character of their supplies, such as coal 
and oil. Best results will, therefore, be obtained when the 
special buying ability of the purchasing agent is reinforced by 
the expert knowledge of the specialist who knows the charac- 
teristics desirable in the material under consideration. 

(c) The temptation to buy large quantities of material is 
always strong for two reasons. First, lower prices are obtained 
as the quantity to be purchased increases, and second, a large 
stock on hand insures prompt service to the shop and consequent 
quick deliveries. But here again the judgment of the purchas- 
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ing agent should be reinforced by expert knowledge and advice. 
Clearly, there is no money in ordering several years' supply of 
any one article, storing it, and thus tying up considerable cap- 
ital and losing the interest there&n simply for a small saving in 
price. The quantity ordered, therefore, should have a reasonable 
relation to the prospective output of the factory. Furthermore, 
before placing orders for large quantities of stock, particularly 
special stock, careful inquiry should be made as to prospective 
changes in design that may render such stock obsolete; an 
occurrence only too frequent in an industry that is in a state 
of development. In large works a great purchasing advan- 
tage can be obtained by standardizing, as far as possible, articles 
of a similar character used by different departments, thus de- 
creasing the variety and increasing the number of each kind 
purchased. This principle should be observed from office lead 
pencils to the largest common supplies and tools purchased. 

(d) The time element is a most important one in purchasing. 
It is essential that all material for a job arrives so as to be fab- 
ricated in time to avoid delay in assembling the completed 
product. Yet a contract might be taken for machines involving 
the use of tons of copper, say, and requiring a year for completion, 
the copper not being needed till near the end of the construction. 
Evidently the purchasing agent working in connection with a 

• good planning department can save considerable money by 
means of well-arranged schedules of delivery. The same thing 
can be accomplished for material used constantly, such as coal, 
by making long-term contracts but with periodic deliveries and 
payments. In other cases, again, the purchasing agent is often 
justified in paying a high price for a quick delivery if it will save 
great delay in the factory or secure a remunerative contract 
because of early shipment. 

(e) The verification of purchased goods is usually conducted 
by the receiving department which is, in general, a branch of 
the stores department and is therefore discussed among the prob- 
lems of that department. (See Article 116.) 
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Stores and Stock. 

103. Functions of Stores and Stock. Under ideal manufac- 
turing conditions the raw materials would be used as fast as 
they arrived at the factory, passing directly through it; and 
the finished product would be shipped to customers as fast as 
it was turned out. Such conditions are almost impossible to 
attain, though it may be approached in some of the simple con- 
tinuous industries. In most manufacturing industries the raw 
materials are used in varying amounts at varying times, and 
sales are likewise intermittent and varied. For these reasons, 
and also because purchasing and transportation are facilitated 
by quantity, provision must be made for storing such quantities 
of raw material as will insure prompt service for these varying 
demands. Where sales are varying and product must be made 
in advance of sales similar provision must be made for caring for 
finished product, in order to insure prompt delivery to custom- 
ers. In shops that make product to order only, as a shipbuilding 
company, this last feature would not be important. 

Unworked material is usually known as stores and the space 
where it is housed is known as the store-room. The store-room 
is in effect a reservoir between the incoming materials and sup- 
plies and the factory proper, equalizing the varying supply and 
demand. Finished product ready for shipment is usually called 
stock and the place where it is, stored is called a stock-room. 
The stock-room is in effect a reservoir between the factory and 
the selling department equalizing the varying demand of the 
customer and the varying output of the shop. In small fac- 
tories the store-room and stock-room may be one, and under 
the control of the same official but there is a distinct difference 
in their functions, and as plants grow in size separation becomes 
almost inevitable. 

In order to obtain the advantages of manufacturing a large 
number of pieces of one kind it is often necessary to finish large 
numbers of parts of machines or other products and store them, 
drawing them out for final assembly in completed products as 
the business of the factory requires. In fact, in some factories 
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carrying on semi-continuous manufacturing, the quantities are 
so large that it is necessary to store them between successive 
operations, especially if the materials involved are valuable. In 
many cases, also, the same part is used in several different kinds 
or sizes of product that come through the factory at different 
times and repairs and supply parts always demand a stock of 
standard finished parts on hand. The store-room may, there- 
fore, also act as a reservoir to equalize inequalities in the manu- 
facturing processes of the factory by storing so-called finished 
parts and in some cases a special section of the store-room called 
the finished-parts store-room is set aside especially for this pur- 
pose. A distinction is sometimes made between finished parts 
made by the factory and those purchased. Thus bolts, screws 
or any other element that is purchased and used directly in the 
product are, strictly speaking, finished parts and are sometimes 
called purchased finished parts to distinguish them from manu- 
lactured finished parts. The distinction is, however, somewhat 
academic and not of practical importance provided the cost of 
each article is accurately determined. The store-room may be 
said, therefore, to care for three classes of material: 

(a) Stores, or raw material that is to be fabricated into prod- 
uct, consisting largely, therefore, of direct material. 

(5) Supplies, or indirect material, such as oil, waste, etc. 

(c) Finished parts, or- product, fabricated, but not fully as- 
sembled. 

The stock-room in its fully developed form will care only for 
finished product, that is, fully fabricated and ready to be shipped. 
In large organizations -this department comes, naturally, under 
the shipping clerk. In such cases the stock-room may carry 
many finished parts for convenience in supplying repair parts. 
In smaller concerns the stock-room, store-room, shipping and 
receiving rooms may be under one man and in one room. But 
as factories grow in size these different functions should be sepa- 
rated in the interests of efficiency. 

104. Store-room Methods. The necessity and the advantages 
of a well-organized store-room are not always fully recognized. 
Managers who would look with horror upon a financial system 
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that would permit the easy extraction of small sums . of money 
from the office safe, often look complacently upon store-room 
methods that permit the unauthorized withdrawal of valuable 
material from the stores, wastes due to excess material drawn, 
and losses due to valuable material unaccounted for, out of 
all proportion to their care of the cash in the office till. Man- 
agers who would look most carefully into the tying up of 
money in securities permit the investment of large sums in raw 
material with little thought as to the relative amount invested, 
the possibility of how long it may remain so tied up, or the de- 
preciation it may suffer while so invested. Yet material repre- 
sents value as truly as the money in the office safe, though this 
is not always appreciated. Any saving in material is as effective 
as a saving on the pay roll. Money tied up in material is crys- 
tallized capital and while in this form is inactive. Clearly, the 
amount so invested should be carefully scrutinized and its total 
kept as low as proper service of the factory will allow. 

The principal business of the store-room is to anticipate the 
needs of the factory in the most effective and economical manner 
possible. In order to accomplish this it must fulfill the follow- 
ing functions perfectly: 

(a) Issue requisitions on the purchasing department for the 
most economical amount of the right kind Of material for delivery 
at the most advantageous time. 

(b) Check all material received as to quality and quantity. 

(c) Store all material in a safe and convenient manner. 

(d) Issue materials and supplies in the exact amounts needed 
and at the exact time required. 

(e) Maintain exact records of all receipts and issues and of 
all balances on hand. 

The work of the stores department is, therefore, closely con- 
nected with that of the purchasing department on the one hand 
and with the shop and cost system on the other. In small con- 
cerns the store-room and purchasing department are included 
in one department. 

Item (a). As noted in Article 102 the origin of requisitions will 
yary with the character of the industry but, most usually, all 
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requisitions originating outside the store-room should be passed 
upon by the storekeeper so as to insure the use of material on 
hand before ordering more. For this reason all requisitions are 
drawn on the store-room in some organizations, the store-room 
alone requisitioning the purchasing department. 

The problem presented in obtaining material for repair work 
or for special work done on order is comparatively simple, since 
the quantity and quality are here fairly definite in character, 
the question of time, however, being often of great importance. 
If the work is of great magnitude and is to extend over a 
considerable period of time a careful planning, either by the 
engineering department or the planning department, of the time 
schedule on which materials should be delivered, is almost es- 
sential to prevent premature and over-investment of funds. In 
the case of repairs, on the other hand, quickness of delivery is 
usually an essential. 

The problem of anticipating the needs of a large factory that 
is manufacturing standardized products of several kinds and 
many sizes is a much more difficult problem, including as it does 
the consideration of the quantity of raw material that should 
be carried in all stages of fabrication from raw material to fin- 
ished product. An adequate discussion of this problem, which is 
one of the most important in all manufacturing, is beyond the 
scope of this book; but a brief outline may be of interest and 
assistance. Among the leading considerations that must be 
given weight in deciding what, stock of goods shall be carried in 
the several stages of production the following may be noted: 

(1) The demand for the particular part or combinations 

of parts. 

(2) The saving that may be effected by manufacturing in 

quantity. 

(3) The interest on the capital tied up in material in process 

of manufacture, and in facilities for storing and caring 
for it. 

(4) The time required to obtain raw material and to as- 

semble it into completed product from various stages 
of fabrication. 
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(5) The probability of change of design and consequent de- 
preciation of raw material, finished parts or completed 
product. 

To make the interrelation of these considerations clearer con- 
sider a hypothetical problem of manufacturing a complete line 
of alternating-current transformers. The demand for the smaller 
sizes of transformers or, say, up to 100 kilowatts, is large though 
varying, very quick deliveries are essential, the voltages are 
moderate and the design will be assumed to be fairly stable. 
These small sizes would be in continuous manufacture, or they 
would, at least, be passed through the factory in large lots, finished 
completely and put in stock. To facilitate delivery some stock 
of these sizes would also be carried in branch sales office. Com- 
plete sets of special winding machines and other labor-saving 
devices would be developed so as to take advantage of quantity 
in reducing shop costs. The anticipating of the demand for 
raw material for this case is compa-ratively simple, care being 
necessary only to see that the supply of any material does not 
get so low before ordering that production is held up; and care 
exercised on the other hand that the amount ordered is not so 
excessive as to tie up too much capital or to run the risk of any 
of it becoming obsolete through changes in design. This case 
represents in a general way the problem of continuous processes 
of all kinds. 

Now, in general, the demand for a given class of product 
lessens as the size of the unit increases. Transformers from 100- 
kilowatt to say 250-kilowatt capacity would probably not be 
in such demand as the smaller sizes and would not be carried 
in branch office stocks. 

The demand may also vary with the season.' Nevertheless, 

• Seasonable products are often difficult problems. They must, as a 
rule, be made during the season when they are not wanted so as to anticipate 
the market, and production comes to a standstill during the season of demand. 
Manufacturers usually try to equalize these demands by making articles 
that are complementary; as, for instance, fan motors may be manufactured 
during the winter for the summer trade and arc lamps during the summer for 
the winter trade. Other hnes of industry do not permit this principle because 
of limitations in the equipment. 
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the yearly demand is such that they can be economically put 
through the shop in large lots, the size of these lots and the 
proper times for authorizing their production requiring careful 
consideration to keep the investment as low as. is consistent with 
prompt delivery. A good equipment of special tools might also 
be warranted for these sizes though they may not be in con- 
tinual use. 

Transformers of say 500-kilowatt capacity may present a very 
different problem. Here the demand may be so small- that it 
may not be advisable to put la,rge lots through to completion 
and stock, because the interest on the money so tied up would 
more than equal the saving made by production in quantity. 
Yet the time required to manufacture these larger sizes may be 
prohibitive from the standpoint of the salesman and therefore 
it may be good policy to make up and stock some of the parts 
that require the longest time to produce. Thus the copper 
coils may be wound and insulated and carried as finished parts, 
thus also providing spare parts for repairs. A limited amount 
of sheet steel for building up the laminated cores might also be 
carried among the finished parts. The cast-iron casings or any 
steel or malleable-iron castings that require time to obtain might 
be carried in the raw material supplies, labor being expended 
only on such parts as would greatly facilitate delivery when 
orders to assemible these sizes were received. The outfit of 
special tools for these sizes would also be very limited and care- 
fully considered. 

In the case of still larger sizes not even finished parts of any 
kind would be justifiable and only such raw materials as require 
a considerable time to obtain would be carried. Thus, certain 
special sizes of copper strip might be justified though most usu- 
ally special material of any kind should be avoided, if possible, 
since, if rendered obsolete for any reason, it depreciates very 
rapidly, and is, in general, useless for other purposes. No 
special tools might be justified for these larger sizes because of 
the small quantity demanded. 

In still larger sizes and perhaps for higher voltages it may 
be that not even raw materials should be carried. The more 
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difficult engineering problems involved, the possibility of changes 
in design, the varying requirements to be met in the field, would, 
perhaps, make all anticipation of materials hazardous and out 
of the question. The problem has passed from the extreme case 
of the continuous industry to the other extreme where the prod- 
uct must be made to order and material ordered as needed and 
not anticipated. 

The relative sizes assumed above are of course hypothetical 
but entirely possible. The principles involved are, however, 
universal. The question of the quantity and form in which 
material shall be carried is not a simple one, nor one that can, 
in the general case, be decided by any one man. The store- 
keeper can easily handle the extreme cases. In the cases that 
approach continuous production it is simply a matter of con- 
sidering the stock bins as hoppers feeding the factory. Mini- 
mum limits can be set to each bin, or other storage, that will 
serve as a warning to order more material. Maximum limits 
may be set based on the sales demands that will prevent over- 
investment. In the other extreme where work is done to order, 
the problem is specific as to quality and quantity and the im- 
porta,nt element is the time relation. But between these ex- 
tremes the combinations are complex and an intelligent solution 
can be reached only by the joint efforts of the storekeeper, the 
salesman, the engineer, the financier and the toolmaker. (See 
also Article 44.) 

Item (b). The inspection of material as it is received is dis- 
cussed along with the general problem of inspection in Article 116. 

Item (c). It is axiomatic that all materials should be stored 
in places where they will be safe against deterioration or pilfer- 
ing. They should also be stored in a convenient and systematic' 
manner and so that they can be delivered quickly to the shop. 
In large works branch store-rooms are a necessity, both for rea- 
sons of convenience and economy. If the stores are extensive a 
. book, plan or written record of some kind showing the location 
of stores is imperative to guard against the delay and confusion 

' For a helpful article on stores arrangement, see Engineering Magazine, 
Nov., 1904. 
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arising from the loss of experienced employees who carry such 
matters in their heads. The same remarks apply to pattern and 
other storage problems. A carefully planned systematic way 
of storing tools, patterns and materials of all kinds is an im- 
portant feature of good management. 

Item (d). In former times, when shops and factories were 
small, materials and supplies were stored on open shelves and each 
workman helped himself to what was wanted. The custom still 
prevails in small plants, particularly where the stores are such 
as are of no personal value to the workmen, or where they con- 
sist of indirect material and form a very small part of the ma- 
terial cost. There are, no doubt, many cases where it would 
cost more to employ a storekeeper than he could save by his 
watchfulness; but in most cases it pays to put all stores under a 
good storekeeper, give him proper facilities to keep the stores 
properly, and then hold him responsible for wastes and losses, 
so far as the stores are concerned. 

It is common experience that workmen cannot, in general, be 
trusted to draw either direct or indirect material from stores 
without great waste, both as to the quantity drawn and its 
economical use. Furthermore, loose methods of issuing mate- 
rials are always likely to lead to dishonesty and pilfering. The 
first method of checking these difficulties was to put the respon- 
sibility on the foreman. Under this system each foreman is 
furnished with an order book and no article can be issued from 
the store-room except on the authority of the foreman's order 
which describes the material required, the amount needed, and 
the order number to which it is to be charged. Indirect material 
is ordered in the same way; in many cases the foreman also 
notes the order nujnber to which the expense material is to be 
charged, this number usually being the order number on which 
the workman is, at that time, employed. The unfairness of 
such a method of distributing expense material is obvious. The 
orders issued by the foremen are taken up by the storekeeper 
and are his authority for the issuance of the material and also 
the basis of material costs. 

The advantages of such a system are ils simplicity, flexibility 
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and quickness. No delays are experienced in getting the ma- 
terial from the stores to the factory floor. It responds instantly 
to emergencies, either in production or in the shop repairs. 
There are many places where it is adequate, particularly where 
the force of men is small, the foreman intelligent and the stores 
of no value to the workman personally, and where the number 
of orders issued daily is small and the accounting consequently 
easy. 

On the other hand as departments become larger it is not good 
economy to use a busy foreman for this purpose. His time is 
more valuable for other purposes, and he will not do it well if 
he pays the attention he should to the more important problems 
of production. He may, of course, be given clerical help; but 
this, again, is a palliative only, as the system falls down for other 
reasons. It has been pointed out in Article 67 that as shops 
grow in size the problem of cost-keeping becomes more and more 
important and, in most instances, when the problem of drawing 
material becomes too great for the foreman, it is high time to 
consider better methods of cost-keeping. 

This leads naturally to the preplanning of work and the use 
of the production order (Mg. 6). Under these modern methods 
full bills of material are prepared either in the engineering de- 
partment, the planning department, if there is one, or by some- 
one in the office of the superintendent. These bills of material 
give full information ^ regarding the quality and quantity of the 
material and the order number to which it is to be charged. 
They are made in multiple, one copy going to the foreman with 
the drawings and other directions for the work and constituting 
his authority to draw the material. One goes to the storekeeper 
and constitutes his authority for issuing the material specified 
and serving also as the basis of costs. (See Article 75 and 
Fig. 6.) 

The accuracy of the method is manifest. If properly operated 
it prevents unnecessary drawing of direct material, fixes respon- 

' It is of course difficult to specify with great exactness all material required 
for some classes of work. However, the corrections necessary need not be 
great except in very complex work. 
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sibility and authority definitely, and in such a manner that 
errors or irregularities can be instantly located on those respon- 
sible. Most important of all it permits of more accurate costs 
than are attainable under the older methods. 

The method is not flexible, however, and emergencies must 
be cared for by modifications of the plan. Small jobs would 
cost too much if passed through a system of this kind. It does 
not take account of expense material and supplies. For these 
reasons it is customary to give some foreman, or other official, 
power to issue emergency requisitions to care for these special 
conditions. Thus, in an emergency repair job brought into the 
shop on Saturday afternoon, or an imperative repair job on the 
shop power house on Sunday, when the machinery of the plan- 
ning department is not running, this official would issue the 
requisitions, subject to the approval of the proper authorities 
when the office and store-room open up again. Emergency 
methods must always be provided, in any well-organized sys- 
tem, to prevent inflexibility destroying its usefulness. It is the 
fear of this inflexibility that often leads superintendents and 
foremen, charged with the duties of production to oppose new 
systems that savor of " red tape " because, while they may cure 
certain evils, they may do so at the cost of convenience and flexi- 
bility. This particular defect in all systems deserves careful 
consideration in installing them and it is in making modifica- 
tions of this kind that the manager shows his true ability in 
organizing. 

Expense materials and supplies, such as oil and waste cannot, 
of course, be handled on production orders. They may be is- 
sued on the foreman's order, but in no case should the foreman 
assign the order number to which they are to be charged unless 
classified standing order numbers have been provided for this 
purpose. (See Article 76.) Standard supplies, such as oil and 
waste, are often given out at assigned times only, and in definite 
quantity, to each man. Extra quantities may be drawn at 
other times by special order only. 

Item (e). It is obvious that if the stores department is to an- 
ticipate the needs of the factory it must keep a fairly accurate 
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recoid of all material and supplies. If a planning department 
exists this need is accentuated, since skillful planning cannot be 
carried on without accurate record of materials on hand. The 
extent and detail necessary in such records will, of course, vary 
greatly with the business. In the case of continuous proc- 
esses, or of manufacturing approaching a continuous process, 
where the material for the most part moves from the store-room 
directly through the factory without interruption, the store- 
room bins and racks may be considered as reservoirs in which 
the material should never fall below or rise above certain eco- 
nomical limits that have been fixed by the considerations al- 
ready discussed. 

, Several methods are available for making intelligent use of 
such maximum and minimum limits. The simplest is that 
which may be called observation of limits. Usually only two 
limits are set, the maximum and the minimum, though some- 
times a lower or " danger " limit is set for the purpose of indi- 
cating that orders for a fresh supply of material must be rushed. 
To keep account of the material a printed form is attached to 
each bin or rack and as material is withdrawn the storekeeper 
deducts the amount taken away, thus keeping a continuous rec- 
ord of what is left. When the amount falls to the lower limit 
an order is placed that will bring the amount up again to the 
maximum. In a more highly developed form the records are 
kept by the head storekeeper or his clerical assistant either on 
a card system or in a loose-leaf ledger, ruled specially for this 
purpose as illustrated in Fig. 18 and usually known as a Stock 
Ledger.^ Each page records one part (or in the case of finished 
parts, one combination of parts) and, as can be seen, it records 
not only all receipts and issues of such part but also such orders 
as are already 'placed for more material of this kind, and also 
records any material on hand that has already been assigned to 
work in process or on order. When a material requisition is 
filled for the shop it is canceled and sent to the head storekeeper, 

' As before noted the terms stock and stores are used indiscriminately in 
practice and the term stock ledger is used here in this sense to conform to 
common usage. 
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no record being kept at the bin. 
All invoices, after verification by 
the receiving department, are also 
sent to him and thus all informa- 
tion regarding material and sup- 
plies is centralized at his desk. 

This method is usually adequate 
for the needs of most plants; but 
there are cases where it is desira- 
ble to carry the process one step 
farther. It will be noted that the 
above general plan takes no note 
of material in process of fabrication. 
If the plant makes large quantities 
of finished parts of many varieties, 
or if the processes of manufacture 
are intermittent, it may be desira- 
ble to keep track of these parts in 
process in order to more intelli- 
gently order raw material and fin- 
ished parts. Thus, a certain bin 
might be nearly empty but it would 
not be good policy to order, hast- 
ily, a large quantity of the finished 
parts belonging therein, if a large 
quantity was about to be delivered 
from some manufacturing depart- 
ment of the works. 

For purposes of this kind a stock- 
tracing ledger is sometimes used. 
This may, of course, be of the 
loose-leaf type or may consist of 
a card system. On each sheet or 
card a record is kept of the move- 
ment of each lot of material from 
the time it first leaves the store- 
room until it is finally delivered 
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as finished parts, thus supplementing the information contained 
in the stock ledger. It will be noted that in the more modern 
shop systems, using a planning department and routing board, 
information of this kind is always readily obtainable from the 
routing board. (See Article 55.) The stock-tracing ledger is, 
in fact, a continuous progress report of parts that are passing 
through the factory in lots. It may serve another valuable 
purpose, namely, that of showing what departments are behind 
in their work or are under-equipped either in tools or men as 
compared to the remainder of the plant. 

It was formerly considered sufficient to take an inventory of 
the plant once a year. Modern methods demand that the ac- 
counting system keep close track of all changes in the value of 
the plant. It is not difficult to keep close records of changes in 
real estate, buildings and tools, but unless good stock ledgers, as 
described above, are kept, not even an approximation can be 
made as to the changes in the value of the materials and sup- 
plies. By these methods, however, a continuous inventory may 
be kept, the accuracy of which will, of course, depend on the 
detail to which it is carried. A space is always provided on 
stock ledger sheets for evaluating the material listed, as shown 
on the right-hand side of Fig. 18. Such inventories, while 
sufficient to show the trend of values should, however, be checked 
periodically by an actual count and visual evaluation. 

It is obvious that the methods, blanks, forms, etc., that may 
be used advantageously in store-room and stock-room work will 
vary widely with the business and conditions, as indeed they 
necessarily must in all business organizations. The methods sug- 
gested in the preceding paragraphs have been included more to 
explain the problems met in handling material than to advocate 
them as the best for all cases. They are, however, in successful 
use in many places. 

106. Economical Use of Material. The material wasted 
around a factory may be a serious source of loss, particularly if 
the material has high intrinsic value as in the case of copper 
and brass. These wastes may be due to several causes. It is 
not always possible to specify exactly just how much of a certain 
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material is needed for a job and, if a liberal amount is drawn, 
that left over after the completion of the job is seldom returned 
to the store-room; but collects on and under benches and out of 
the way corners. In certain kinds of work, as in punch press 
processes, the material left after the punched parts are removed 
is often as great or greater than the parts themselves; and, if the 
material is valuable, care should be taken to recover it. In all 
cases systematic and constant effort should be made to collect 
and store all scrap so as to recover as much value as possible, 
and also to keep the shop or factory clean. 

In nearly every store-room will be found old material for which 
there is no apparent use. This comes, usually, from two sources. 
The first is over-ordering of material for special jobs. Special 
material is always a hazardous investment and care should be 
taken that no more is ordered than will give the minimum margin 
of safety. The second most important cause is a change in de- 
sign. The engineering department can save a great amount of 
money by carefully considering the question of material. The 
standardization of parts, and the use of the same part as often 
as possible keep down the value of the inventory; and great care 
should be taken that no change in design is made that will leave 
raw material, finished parts or completed machines in danger 
of obsolescence. Obsolete material, raw or worked, depreciates 
very rapidly, completed machines often being worth less than 
the original cost of the materials of which they are composed. 
Before scrapping such material, however, a report should be sent 
to the manager, approved by all parties concerned, giving the 
inventory value, scrap value and loss, with the reasons and re- 
sponsibility for such loss clearly determined. 

The wasteful use of indirect materials and supplies is another 
source of great loss, especially in large plants. As before noted, 
it is a difl&cult problem to specify accurately, and supervise intel- 
ligently, the drawing of expense material from the stores. How- 
ever, a cost-keeping system that furnishes accurate records of 
all expense material is a powerful means of regulating these ex- 
penditures. The purchasing of expense material best suited to 
the needs of the plant and their economical handling and use is 
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a fruitful field of study for the works engineer, and his labor will 
be greatly expedited by well-kept records of performance in all 
branches of the business from office to power house. (See Article 
42.) The problem of waste due to poor workmanship is dis- 
cussed in the next article. 
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CHAPTER XI. 

STANDARDS AND THEIR ATTAINMENT— INSPECTION.' 

106. Standards of Form and Size. The economic principles 
that underhe standardization have been briefly discussed in 
Chapter IV and have been referred to, also, in connection with 
the work of the planning department in. Chapter VII. It re- 
mains to consider this matter in greater detail. Standardization 
as discussed in Chapter IV has for its object the fixing of the 
form or size of a given product. Thus a manufacturer elects to 
manufacture engines of definite sizes and capacities or he elects 
to make shoes in certain widths and lengths basing his deductions 
upon the laws of average and expecting to produce the sizes of 
product that are in greatest demand. 

It is obvious, however, that standards of this kind are more or 
less arbitrary and that there is considerable latitude in their 
choice. Thus there is no special virtue in the standard of length 
that we have adopted and named one foot. It might well be a 
little longer or shorter and be equally serviceable. The standard 
dimensions for coUars, coats, shoes and a multitude of manu- 
facured articles have all been fixed by more or less arbitrary 
methods. They represent an approximate solution of an indus- 
trial demand between certain indefinite limits of that demand; 
and the field covered by one standard size laps over that covered 
by the standard size both above and below it. The fixing of 
standards of exchange or of interchangeabihty is, therefore, a 
somewhat arbitrary matter whUe the skilful fixing of standards 
of form and size for manufacturing purposes requires an intimate 
knowledge of that part of the industrial field which is to be 
covered. 

107. Standards of Excellence. It often occurs, however, that 
there are certain combinations of form, size, quality, conditions 
or other circumstances that are the best that can be selected for 

'■ Considerable of the material in this section has been taken with modi- 
fications from other articles by the writer. 

192 
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a certain purpose. Thus many makers of boilers may all pro- 
duce a standardized boiler of a certain nominal capacity. The 
form and shape of the boUer built by each shop may vary widely 
but all may conform to certain standards set by state or national 
laws. The eflSciency of these boUers in burning coal and in 
transforming the heat into steam may also vary considerably and 
the performance of the boiler which shows the highest efficiency 
may be selected as a standard of excellence for all boilers of that 
size. A certain piece of work may be performed in several ways, 
but there may be one sequence of operations that produces better 
results than any other. Such a sequence may be adopted as a 
standard method. Experience may shoW that an operator wUl 
accomphsh more and better work with a given tool and this tool 
may be adopted as a standard for that process. A rapid workman 
may do a certain piece of work in a given time and this time 
may be used as a standard for judging other records of perform- 
ance. In the textile industries, it is found that the best work 
can be done only when the temperature and humidity of the 
rooms are kept at certain qualities. These conditions when once 
determined may be adopted as the standard conditions under 
which the work is to be done. Many other illustrations of this 
kind might be quoted though the advantages of standards of this 
kind are not as widely appreciated as might be supposed. 

It should be noted that an article that has been standardized 
in form or size may be built to several standards of excellence. 
It may not be necessary or desirable, furthermore, that the high- 
est standard of excellence is attained in all cases. Thus it may 
be desirable to make shoes of a given model and size in several 
grades of quality. If only the highest grades of phonographs 
were manufactured a very small number of people could enjoy 
them. It may be necessary to build an article of highest quality 
for one service while the same article so far as form and size are 
concerned would be equally serviceable elsewhere, though of in- 
ferior excellence in quality. It is usually important, however, 
that all articles of a given form and size should be fully up to the 
standards of excellence that have been established for its manu- 
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facture whether these standards be high or low. A few illus- 
trations of the applications of standards to various industrial 
activities may make their use clearer. 

108. Engineering Standards. The engineering department 
must necessarily determine, largely, the types and sizes of product 
that are standardized for production and must fix the dimensions 
and forms of aU parts of standardized machines. This depart- 
ment is expected to determine the standards of size and form 
necessary for interchangeability if that is desired and to fix aU 
limiting- dimensions to that end. The engineering department 
should also carefully standardize its own work. Thus aU draw- 
ings should be made ori sheets of standard size; all engineering 
instructions should be issued on standard forms; standard meth- 
ods of lettering and bills of material should be adopted, and a 
system of standard nomenclature for all drawings and manu- 
factured parts should be worked out. Such standard methods 
lead not only to clearness but to eflBicient methods. 

More important, still, the engineering department must specify 
the quality of the product and often should share in the responsi- 
bility of maintaining that quality through the supervision of 
some of the features of inspection. The selection of standards 
of quality, however, cannot always be left to the discretion of the 
engineering department. A good engineer and a good designer 
naturally want to make only the very best product. Manu- 
facturing, however, is a commercial undertaking and standards 
of excellence must often be fixed with reference to market con- 
ditions. The sales manager and the general manager in consult- 
ation with the chief engineer are more Ukely, therefore, to arrive 
at a wiser conclusion regarding the quality of the product than 
will any of them if imdertaking this problem alone. 

For similar reasons the engineering department cannot be 
trusted impUcity in the matter of changing standardized lines 
of product. If the engineering department is a Hve organization 
it wiU naturally wish to put new designs upon the market. Such 
a procedure may be very costly if it means the discarding of 
many costly special tools that have been made for the line of 
product that is to be displaced and especially if they have not 
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paid for themselves in actual production. Engineering changes 
in standardized product should, therefore, be carefully considered 
before putting them into effect. This particular phase of mass 
production is a difficult one especially in an industry that is 
growing and changing. How far, for instance, can a manufac- 
turer of automobiles change his product yearly in order to keep 
up with engineering progress and popular fancies without going 
bankrupt by scrapping special tools? Problems of this kind 
require the most careful attention on the part of the adminis- 
trator and they are not solely engineering problems. 

109. Standard Materials. The necessity of standard specifi- 
cations as a basis of purchasing has already been noted in the 
chapter on purchasing. The advantages and economy arising 
from standardization of materials has not, however, been widely 
appreciated. In many cases the decision as to quality of the 
material to be used is left entirely to the storekeeper or to the 
foreman. In small shops or in shops doing repair work the 
judgment of such men may often be sufficient. Yet, obviously, 
better product and lower costs should result from an effort to have 
the proper material used ia every part. This does not mean 
that the best of material should be used everywhere, but it does 
mean that when a certain material of a certain quality has been 
selected for a given purpose care should be taken that this quality 
is adhered to. 

Much money can often be saved by reducing the number of 
the sizes and shapes of material and standardization of material 
reduces the danger of having special material left on hand to 
depreciate and to tie up capital. All of these advantages are of 
equal importance in the matter of suppHes. These should be 
bought only after careful consideration of the purpose for which 
they are intended. 

110. Standardization of Quantity. Great economies can often 
be effected by carefully prescribing the amount of material that 
is to be used. In repair work the economic use of material usu- 
ally becomes a matter of personal vigilance, but wherever work 
is to be repeated the quantities should be worked out with care 
and standard bills of material made which will serve both as a 
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basis of purchasing and also as a basis on which material can be 
drawn from stores. . Whether these bills of material are made in 
the engineering department or by the production clerk they 
should be filed so as to be available for future work. 

Standardization of the amount of supphes used is also a source 
of great economy. In large plants such supplies as waste for 
cleaning machinery, oil, brooms, etc., can be issued on a budget 
system, each man receiving periodically what he needs according 
to his duties. It is an easy matter also to standardize the coal 
that should be burnt ia the power house for a given amount 
of power generated, or to estabUsh standards for the use of 
gas, chemicals or other materials that may be used in indus- 
trial processes. (See section 47.) If these standard amounts 
are exceeded some good reason should be forthcoming for the 
excess. 

111. Standard Methods and Performances. The advantages 
of standard methods and standard performances have been dis- 
cussed in connection with the work of the planning department. 
(See Chapter VI.) It should be noted, however, that time study 
and motion study are effective only when they serve as a basis 
for standards of operation and their appMcation is not confined 
to shop processes, but are appUcable over a wide range of activ- 
ities. The accuracy of these methods and the expediency of 
their application are discussed in Chapters VII and XVI. 

112. Standard Tools. While American manufacturers have 
been the strongest advocates of standardized product they have 
been very backward in standardizing the tools in their own shops. 
This is particularly true of the iron-working industries. It is 
common to see in the same shop a group of lathes aU of the same 
nominal size and capacity, but made by different makers, and 
which are markedly different in construction. One will have a 
lead-screw with six threads to the inch, one wiU have four threads 
to the inch and still another will have five threads to the inch. 
One will have change gears with the number of teeth based on a 
multiple of ten, while its neighbor's gears will be based upon a 
multiple of twelve. Competition and a rapidly growing art has 
brought about these variations. 
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While such variations in machines of the same size may be of 
no importance in shops doing general and repair work they be- 
come a serious disadvantage when work is planned in advance. 
Thus it will be clear that in making an instruction card (Fig. 11) 
a great saving of time and expense can be made if all machines 
of the same nominal size have the same characteristics. It will 
not be surprising if the demand for standardization of this kind 
will result in manufacturers adopting some standard character- 
istics for similar product. 

These general principles hold true, also, for small apparatus 
such as cutting tools. There is no reason why there should be 
an infinite variety of metal-cutting tools. Several standard sets 
have been evolved and special grinding machines are now in the 
market that will grind these tools to standard shape and size. 
There are many lines of work where these standardized tools can 
be used to great advantage. 

Nor is the application of this principle confined to the tools usu- 
ally furnished by the employer. It will pay any employer to 
examine carefully the hand tools that are the property of the work- 
man. In many cases it will pay the employer to replace the 
worker's personal tools with standard tools at the employer's 
expense. The same argument holds for personal equipment 
as goggles, shoes, etc., where the work is dangerous to life and 
Umb. Not only will better work be accomplished where the 
equipment is adequate, but a saving will be effected through fewer 
disablements. 

113. Standard Conditions. A most important feature in the 
attainment of standard performances is the maintaining of stan- 
dard conditions. The example of the textile mill that has been 
referred to where the air must be kept at standard temperature 
and humidity, for best work, illustrates this point very well. 
The principle holds for all industry. An automatic machine 
which is impersonal cannot make a standard performance unless 
it is in as good condition as when the standard was first estab- 
lished. If the driving belt is slack or if the tools are dull it is 
not reasonable to expect the same results as when these factors 
are up to standard conditions. These relations are even more 
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marked wherever the human element is involved, since men are 
more sensitive to their surromidings than are machines. A work- 
man cannot make fine measurements with cold fingers be he ever 
so ambitious and all are aware of the difficulty of performing 
wonted tasks in strange surroundings. 

The truth of these statements is proven by an examination of 
any set of costs covering the production of successive lots of 
product all presumably made by men of the same degree of skill 
and upon machines of the same kind and size. The variation 
in such costs is well known though the reasons for such variation 
is not always easy to explain. Allowing even for the variation 
in personal effort under ordinary conditions, as prevailing in 
most shops, careful attention to the conditions under which men 
work, the character of their equipment and similar factors would 
do much to eliminate some of the wider variations in costs. 

114. Permanence of Standards. It was noted in Section 22 
that standardization tends to crystaUze methods and processes 
and thus retard progress and for that reason standards should be 
chosen with care. The standardization of machine tools sug- 
gested in a preceding section might tend to retard pogress in 
that field though there might be compensating gains. A clear 
distinction should be drawn, however, between standards of such 
universal use as our standards of weights and measurers and those 
standards that are pecuhar to a particular industiy or factory. 
Standard designs, standard methods, standard tools and standard 
conditions as here understood are simply the best methods, tools, 
conditions, etc., that can be devised at the time for accomplishing 
a given task and are subject to change whenever better ways and 
means can be found. 

Standard methods, furthermore, do not infer that the highest 
degree of excellence is sought. It may be just as important to 
develop standard methods for a cheap machine as for one of the 
same design, but of greater excellence. The conditions in a 
manufacturing estabUshment are somewhat different from those 
in industry "in general. The special tools that tend to prevent 
progress wear out and must be renewed and sequence of processes 
can be changed at will. There is usually ample opportimity for 
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making changes in standardized product without great loss 
through discarding special equipment. There is nothing inherent 
In the principles of shop standards that prevents a reasonable 
degree of progress. The highest degree of excellence in fact is 
frequently found in highly standardized product, such as electrical 
apparatus, where long experience in production, coupled with 
steadily rising standards both in design and in shop methods, have 
produced machines that are nearly perfect for their purpose. 

115. Effect of Standards. The statements made by some 
writers, therefore, that standards exercise an injurious effect upon 
the quaHty of a product are based upon a misconception of 
manufacturing methods. The claim is also advanced that noth- 
ing but the very best of any product should be produced. The 
writer would take direct issue with this view. Modern society 
has need of many grades of product. It is better that all men 
should have certain books, for instance, though they are cheaply 
bound, than that only a few people can have elegantly bound 
volumes of the same. Those who have the money to pay for 
special highly-finished articles have had no trouble as yet in hav- 
ing their wants satisfied. There will always be a market for the 
highest hand skill as in painting and carving. What standards 
really do is to insist on a definite form, quality, or performance, 
as the case may be, in accordance with the standards selected. 
They thus tend to raise the average quality to the maximum 
demanded by the standards set. This effect is common knowl- 
edge with all men who have had experience in mass production 
-.under modern methods. 

It is often objected that standardization by retarding the use 
of new patents and improvements robs the consumer of the bene- 
fits of these innovations. It should be remembered, however, 
that if a manufacturer is compelled to discard valuable machinery 
in order to manufacture an improved product before this machin- 
ery has paid for itself, the loss must be paid by someone and in 
aU probability by the consumer. For this reason it may be good 
policy to move slowly in such matters. When one considers the 
wonderful facilities and implements such as telephones, type- 
writers, phonographs, bicycles, automobiles, etc., that modern 
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standardized production has made possible, there would seem to 
be little to worry about so far as retardation of development is 
concerned. There can be little doubt that the economic advan- 
tages of standardization greatly outweigh these objections. 

iNSPECTIOlNr. 

116. Reasons and Basis for Inspection. As factories increase 
in size the problem of the careful inspection of all materials be- 
comes one of increasing importance. In a small shop the pur- 
chase of material is usually conducted by a skilled man who sees 
what is purchased and if by chance a lot of poor material is pur- 
chased, the financial loss is not great. In large plants, where 
purchasing is specialized and conducted by specifications, it is 
of greatest importance that aU purchased material be carefully 
examined before putting it into production, because here the 
loss may be very great. For the same reason it is also imperative 
that great care be used to insure accurate workmanship, where 
the quantities are great. In small plants it was, and still is, the 
practice to use the final assembly of the product as a check against 
poor workmanship and the final running test as a criterion of 
the fitness of the materials. Obviously, no such chances can be 
taken in mass production. Furthermore, there is always grave 
danger that, under modern intensive methods of production, 
where workmen are pressed by one cause or another to increase 
the output, the quality of the product will be lowered. This is 
common experience; any speeding up of productive processes 
must be safeguarded by careful checks upon the quality of the 
workmanship. A good inspection system wUl, therefore, check 
all material as to quality, quantity and workmanship, from the 
time it arrives at the store-room till it is placed in the finished 
stock-room; the detail in which this is accomplished, and the 
methods adopted for so doing, necessarily vary greatly with the 
industry and plant. 

The requirements on which material is inspected may be based 
upon one or all of the following characteristics: 

(a) Quantitative, i.e., as to quantity or number of pieces. 
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(6) Qualitative, i.e., as to physical or chemical properties. 

(c) Dimensional, i.e., as to accuracy of form or finish. 

(d) SalabiUty, i.e., as to fitness of the finished product for the 
purposes for which it is intended. 

In general, it is not convenient or desirable to have all inspec- 
tion done in one department or by one body of men, and in most 
large plants it is divided into three distinct divisions, though the 
work of these divisions may overlap at times. Raw material is 
usually inspected by the stores department under the jurisdiction 
of the storekeeper; dimensional and other manufacturing in- 
spection is usually conducted by the shop inspectors, who are 
directly under the superintendent; while the final inspection of 
the finished product may be imder another head. In engineering 
works, and manufacturing based on scientific principles, the final 
inspection and tests of performance are usually imder the direc- 
tion of the engineering or designing department. 

117. Relation of Inspection to Standards. It is not diflicult 
to set up standards but it is often exceediogly diflScult to fully 
realize them, because absolute accuracy is almost unattainable 
in practice. Even with the best of tools and with careful and 
skilled workmen exact dupUcation of form and size is not an easy 
matter. In practice, therefore, theoretical standards must often 
be replaced by practical standards which wiU indicate how far 
the product may vary from the theoretical standards and yet be 
satisfactory. The variation from the theoretical standard that 
may be permissible wUl differ greatly with the character of the 
work. In rough work considerable latitude may be permissible 
in quality, workmanship and finish. In such work as the manu- 
facturing of military rifies where a high degree of perfection 
as to interchangeability is imperative the dimensional varia- 
tion that is allowable in the several parts is exceedingly smaU 
and satisfactory results not easy to obtain without great care. 
The experience of many American rifie and mimition makers 
during the last few years has fmrnished ample proof of this 
statement. 

Inspection then is the art of comparing materials, product or 
performances with estabUshed standards. There can be no in- 
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telligent inspection without definite standards. In any such 
items that are to be inspected some will fall outside of a liberal 
allowance of variation from the standards; some will be well 
within the hmits of error and others will be very close to the limits. 
Inspection is the art of selecting from these three classes of pro- 
duct those that will be satisfactory for the work in hand. If the 
allowable limit of variation from the standard is small this may 
be a delicate operation. It should be noted that inspection is 
not always a purely mechanical operation, -but often involves 
good judgment on the part of the inspector. There is, in fact, 
no part of productive industry that requires such keen judgment 
and knowledge of the work in hand, combined with good com- 
mon sense as does the work of inspection, particularly where 
the limits are exceedingly small as in mass production of fine 
product. 

118. Inspection of Purchases. The skiU and prudence of the 
best of purchasing agents may be greatly nuUified unless aU 
material received is carefully verified both as to quality and 
quantity. Many large works have a receiving department, 
which is usually part of the stores department, and under the 
control of the head storekeeper. Here all purchased materials 
are counted and inspected and all articles not up to the specifica- 
tions on which they were purchased are rejected. This inspec- 
tion may include visual examination as to quantity and quality 
or it may extend to chemical and mechanical tests, if necessary, 
to determine whether the materials are up to the standard paid 
for. In large works, manufacturing interchangeable apparatus, 
the careful inspection of such articles as taps and dies, machine 
screws and simUar supplies is not only absolutely essential for the 
sake of interchangeability but is a source of great financial saving. 
If possible, it is also advantageous to be able to identify mate- 
rials that develop defects in process of fabrication, so as to 
make such just claims on those furnishing them as may seem 
desirable. 

119. Inspection During Manufacture. Inspection during the 
process of. manufacture should be organized with the following 
considerations in mind. 
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(a) To prevent unnecessary hand work on the assembly floor. 

(b) To inspect mass-production operations in the beginning 
and often enough thereafter to prevent any great amount of 
material being spoiled. 

(c) To prevent further work on parts already spoiled. 

(d) To see that no parts are lost in transfer from process to 
process and that all are accounted for. 

(e) To pay only for good work. 

(/) To find and locate imperfections in machines and proc- 
esses and lack of skill on the part of the workman. 

(g) To guard against the natural tendency of intensive produc- 
tion to cause a lowering of the standards of accuracy. 

Under the older and cruder methods machine parts were made 
as accurately as the tools available would allow and the discrep- 
ancies adjusted with the file or other hand tool at assembly. 
To-day, with the demand' that exists for iaterchangeable parts, 
such hand work cannot be tolerated and with modern machine 
tools and measuring appliances it is not necessary, provided all 
parts are carefully inspected when made. Furthermore, it is 
more economical, where there is any considerable quantity, to 
spend a little more to insure accuracy in detail parts, thereby 
saving the ^annoying, and often very expensive, corrections so 
often experienced ia assembling. It should be noted that the 
acciu-acy of component parts will depend largely on the accuracy 
of the tools furnished the workman. Not only the machine tools 
but all standards and gauges must be kept up to exactness if 
accuracy of product is to be maintained. 

It is almost axiomatic that the first parts in mass production 
should be very carefully examined, and inspection made often 
enough to insure that machines and men are working. up to the 
standards. Constant vigilance is needed where the parts are 
numerous to prevent large quantities of spoiled work. When any 
defective work is discovered it should be set aside at once and 
no more labor expended upon it until it is definitely settled that 
it can be used. 

Every workman should account for all work turned over to 
him; and if the inspection shows that any has been spoiled the 
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matter should be settled then and there. Each workman should 
be held strictly accountable for the accuracy of his product; but 
in judging of these matters great care should be exercised that 
the blame is not placed on the workman when, perhaps, it is not 
his fault, but the fault of defective gauges or standards or, 
worse still, faulty verbal instructions. Even though the work- 
man is not penalized by deducting from his pay the value of the 
spoiled work a systematic record of such occurrences is not only 
valuable as a guide for future reference but has a salutary effect 
upon the workman. Furthermore, every effort should be made 
to remedy at once the cause of the defective work whether that 
entails correction in machinery or instruction to the worker. 
Very often the latter is not an easy matter to accomplish, but it 
is often better to try to help his weakness, and thus prevent a 
recurrence of the difficulty, than to be satisfied with reprimand- 
ing him or discharging him, to repeat the same performance with 
a new man. 

Above all things, the inspection system should be a bulwark 
against the lowering of quality in order to obtain quantity. As 
before noted this is a natural tendency, under intensive methods. 
Before any speeding up is tried careful consideration should be 
given to the matter of inspection, and proper provision made 
in the way of gauges and means of applying them. Unless this 
is done haste will most assuredly make waste. On the other 
hand inspection will not cause a diminution in product if proper 
facilities are provided. Thus, to try to hasten the output of a 
lathe hand turning very accurate bearings, would be, in general, 
an open question, so far as the resulting accuracy is concerned. 
But the installation of a grinding machine in connection with 
the lathe would not only increase the production, but would 
make possible an accuracy not attainable at any rate of pro- 
duction by means of the lathe alone. Accuracy and output 
cannot be considered apart from the tools needed to produce 
them. 

From the foregoing it is almost obvious that an inspection 
system that will accomplish these results must, in most cases, be 
organized apart from the manufacturing proper, if it is to serve 
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as an effectual check upon wastes and bad work. Usually, 
therefore, the head inspector is put directly under the superin- 
tendent or principal officer in charge of production and reports 
directly to him. (See Fig. 4.) Inspection by the foreman, or 
by workmen under him, is likely to be lax if not partial, since 
the foreman himself is, in a measure, responsible for the defective 
work. The inspector must be a man of firmness and decision, 
yet eminently fair in his judgment. His business should be to 
detect errors and defects and not to cure the troubles from which 
they arise, though his suggestions and recommendations may be 
'very valuable and should be obtained. His authority regarding 
his own work should, however, be unquestioned and for 
these reasons it requires a man of ability to make a successful 
inspector. 

The method of conducting the inspection of material as it 
moves through the shop, and the detail into which it is neces- 
sary or remunerative to go, will, of course, vary greatly with 
the requirements of the industry. The detail and accuracy nec- 
essary in producing fire-arms or watches would be, of a necessity, 
much greater than in manufacturing pipe fittings. This is a 
matter of judgment and cannot be fixed by rule. 

Leaving out of consideration the several inspection methods 
that depend in some measure on the foreman, or some other 
member of the manufacturing force, there are two principal 
methods of conducting inspection, namely, by traveling inspec- 
tors or by centralized inspection. 

In the first the inspector spends all his time on the shop or 
factory floor, moving from place to place as necessary, checking 
up the initial parts as they come from the machines and checking 
up the finished lots both as to quahty and quantity as they leave 
or arrive at each process. In large works an inspector may be 
assigned to each department and special benches and platforms 
may be provided for his convenience in checking over the various 
parts. His approval or disapproval of the work is indicated on 
the tag that accompanies the work. 

In the centralized method of inspection central inspection 
rooms are provided and all work is returned to thfe proper room 
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after each operation. Here the inspectors work free from any 
influence of the shop. This method is an advantageous one 
where the parts are small and the limits of accuracy close, as in 
instrument work. If, however, the work is large and the parts 
heavy it is obviously vmworkable and the extent to which one 
or the other, or a combination of both, should be employed is 
a managerial problem often requiring very good judgment. In 
general, if the parts are smaH, and the work of transferring them 
is not great, centralized inspection will be cheaper and more ac- 
curate; while, on the other hand, it may not be so effective in 
forestalling bad work as the traveling inspector system, for rea-' 
sons that are obvious. 

120. Performance and Assembly Tests. In practically all 
industries a final examiaation is made of the finished product 
before shipment or storage. In some classes of manufacturing, 
as, for instance, in making steam engines or electrical machinery, 
these final inspections and tests may cover not only the verifica- 
tion of refined scientific theory, but may include physical tests 
of the apparatus as well. As before noted, such final tests 
and inspections are usually made under the supervision of the 
engineering department since, usually, an engineer is alone com- 
petent to perform this work intelligently, and because the 
engineering department is responsible for the performance of the 
apparatus. 

The requirements of the final test are often set by the pur- 
chaser, and he or his representative may be present at the test, 
taking such information or data as he requires to satisfy himself 
as to the characteristics of the product. Sometimes this au- 
thority is delegated by the purchaser to some insurance com- 
pany. Thus, builders of boilers will furnish a paid-up policy in 
certain insurance companies fOr a limited period of time. Such 
a policy guarantees that the boiler has been bmlt and inspected 
under the supervision of this particular insurance company, 
which in this manner becomes responsible for the performance 
of the boiler. The United States and other Governments 
always have a corps of inspectors detailed to inspect and test 
all apparatus going into the construction of navy vessels when 
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built by private contractors. Care should be exercised in taking 
contracts that the conditions of performance and test are not so 
severe as to be unattainable, or attainable only at an expense 
that would make profit doubtful. 

121. Inspection in General. It should be noted that inspec- 
tion in a general sense has a much wider significance than indi- 
cated even by the foregoing discussion. The general principles 
underlying it grow naturally out of the modern tendencies toward 
aggregation and specialization discussed in Chapter IV. Under 
older and simpler methods the workman on day wage naturally 
took sufficient time to insure his accuracy, and the foreman or 
erection boss had sufficient time to check the work. Under 
high speed production and greatly increased number of parts 
these methods wiU no longer suffice. The foreman has neither 
time nor, in general, the information necessary to properly in- 
spect the product. Division of labor must necessarily be resorted 
to as the complexity of production increases. 

Furthermore, mistakes are much more costly as the number of 
parts becomes greater and as the design of the product becomes 
more scientific and complex. Careful inspection of all work, 
from that of the engineering department down to the shipping 
department may be justified. The careful examination of the 
scientific basis^ on which machines are designed and the inspec- 
tion of aU drawings before sending them into production becomes 
a matter of great importance as the number of parts to be made 
becomes greater. The principle is universally applicable, but 
the extent to which it is desirable or remunerative to apply it is 
a matter of managerial judgment. If the limitations are intelli- 
gently decided, there is, as a rule, no difficulty in devising the 
necessary methods and appliances for a proper execution of the 
principle. 

Inspection presupposes preplanning and definite standards. 
No inspector can be efficient imless he knows, exactly the require- 
ments of the part concerned and has the necessary tools and 
gauges to test its accuracy. It is a functionalized duty that 

'■ The committee system, see Art. 43, is a powerful means of checking up 
errors in design and similar preliminary work. 
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goes naturally with well-organized and well-equipped establish- 
ments. The need of accurate gauges and measuring devices and 
the importance of keeping them properly adjusted is obvious. 
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CHAPTER XII. 

LOCATION, ARRANGEMENT AND CONSTRUCTION OF INDUS- 
TRIAL PLANTS. 

122. Industrial Engineering. The importance of the location 
and arrangement of industrial plants has not, in general, re- 
ceived attention commensurate with their economic value. In 
small shops that supply local demands equipment and manage- 
ment are no doubt the most important factors in economic pro- 
duction; but as plants have increased in size and markets have 
become more widespread, the problems of transportation of both 
raw and finished material and the economic handling of material 
in process have become increasingly important. Questions re- 
garding power, labor, taxes and many others that may be com- 
paratively unimportant in the small local factory assume greater 
proportions when a large undertaking is planned. 

The older and still common custom of having the manufac- 
turing superintendent plan and build additions to the plant, or 
even to plan an entire new plant, is no longer adequate for best 
results in large undertakings. The manufacturing expert may 
be a good judge of the necessary factory tools and appliances, 
but he is, in most instances, poorly informed regarding the latest 
economies in power plant construction or electric lighting and 
similar correlated problems that have become specialities. The 
location and construction of a large modern industrial plant may 
require the services of several specialized advisers, and the work 
of directing such experts is rapidly coming to be recognized as 
a business in itself and has been named Industrial Engineering. 

123. Location of Plant. It is well known that industries of 
different kinds tend to concentrate in different parts of the 
country. Thus, spinning, weaving and shoe-making are among 
the great industries of Massachusetts and Rhode Island. Con- 
necticut has long been a leader in brass gpods, and Pennsylvania 

209 
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in carpets. On the other hand, industry may move from place 
to place. In general, of course, industry will follow population. 
The centre of manufactures has moved steadily westward as the 
country has developed, being located by the census of 1900 ^ 
near Mansfield, Ohio. But, in addition to this general move- 
ment, entire industries may leave one locality and move to an- 
other because of economic conditions. Thus, the New England 
States are no longer preeminent in certain fields of manufacture 
that had their origin in that section, economic relations be'tween 
raw material and markets having given more westerly states 
such a manufacturing advantage as to cause, in some cases, an 
almost complete removal of the industry to other localities. On 
the other hand, some of the older states have held firmly to man- 
ufacturing industries for which they possess no raw material, 
against all the competition of other states possessing not only 
raw material in abundance, but equal, if not better, facilities 
for transporting the finished product to market. The spinning 
and weaving industries of some of the New England States, the 
jewelry and silverware industry of Rhode Island and the brass 
industry of Connecticut are striking examples of this persist- 
ence. The trend of manufacturing, geographically, is, therefore, 
an important factor in locating an industry and is worthy of 
careful consideration in locating a new plant or moving an old 
one. 

The causes that lead industries to concentrate in certain lo- 
calities are obviously many and complex.^ The most important 
of these causes are — nearness to markets, nearness to raw ma- 
terials, the supply of labor and cheap power either from water- 
falls or from cheap fuel. 

The first two are of course fundamental. Without material, 
manufacturing is impossible and without markets it is useless. 
They are, also, of prime importance, economically, in localizing 
industry within a comparatively limited area. Other things 
being equal, industry naturally locates near the market it serves, 
since it must, necessarily, be the result either of a demand from 

' See 12th Census of the United States, p. CLXXI. 

^ For an extended discussion of this matter see 12th Census of U.S., p. CCX. 
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the market or an effort to create such a demand. The location 
of the supply of raw material has usually, however, a modifying 
influence, and the result is often a compromise which is also 
affected greatly by the question of transportation. Clearly, 
there is no economy in shipping bulky raw material great dis- 
tances if the larger part of it becomes waste in the process of 
manufacturing. For this reason industries such as paper making 
that depend on forest products are likely to be found near the 
forests. Packing houses are placed near stock raising centers 
and pottery industries near clay beds. On the other hand, 
wool grown in the western states can, perhaps, be more eco- 
nomically manufactured at present on the Atlantic seaboard. 
In the case of copper products the ore is reduced near the mine, 
since its transportation for any great distance is, in general, 
prohibitive. The ingot copper obtained in Montana, for in- 
stance, may be economically transported to Connecticut, manu- 
factured into many kinds of products and the small portion of 
these products used in Montana shipped back to that state for 
consumption. It is also obvious that the influence of these two 
items, nearness to markets and nearness to raw materials, grows 
Jess as the question of transportation becomes less important 
economically. If the transportation charges are small then one 
or the other or both of the last two influences, labor and power, 
may be predominating factors and both raw material and fin- 
ished product may be economically transported considerable 
distances to take advantage of the market. It is a rare instance, 
however, when the influence of any one of these causes fixes 
definitely the geographical location of an industry. Each case 
presents combinations of its own that must be carefully consid- 
ered in making a decision. As will be seen, presently, these last 
two influences, labor and power, also affect the exact location 
of an industry within the somewhat wide geographical limits 
fixed by the above general considerations. 

As before noted the economic conditions that lead to the es- 
tablishing of an industry may change, especially in a new coun- 
try like America. If these economic changes are great enough, 
they may so influence industry as to make it migrate long dis- 
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tances. On the other hand industries often persist and prosper 
long after the economic balance is apparently greatly against 
their location. Of the above-named influences that tend to 
give inertia to established industry, labor supply is, perhaps, 
the most important. It takes time to build up an industrial 
community and once built up it is not so easy to transport as it 
is to transport machinery. Skilled workmen will not, as a rule, 
leave their native environment without a considerable increase 
in wages and even then they easily become discontented and 
return home if the surroundings are not congenial. There is, 
therefore, a certain amount of inertia that attaches itself to in- 
dustry when it has once been successful in a given place. Many 
of the early manufacturing enterprises of New England were 
started in one place or another simply by chance circumstances. 
The enterprise prospered, others grew up by imitation, or as 
branches, specialization brought in subsidiary occupations, a 
large amount of local capital became interested, the whole 
movement gathering an inertia that often more than compen- 
sated for lack of other economic advantages. It is by influences 
such as these that New England has stubbornly and successfully 
held the supremacy in certain lines of manufacturing, though, 
the economic advantages leading to their establishment have in 
great measure passed to other states. In a general way people 
are likely to feel confidence in an industry that is being started 
in a locality where similar ventures have been successful and 
this adds to the momentum noted above. 

It should be noted, however, that as any country develops 
industrially, as transportation becomes more effective and good 
labor supply more widespread, the intelligent location of manu- 
facturing enterprises must be governed increasingly by strict 
economic considerations and less by inherited influences. This 
can be more readily seen by considering the establishment of a 
new industry in which the inertia of age has not appeared. 

For these reasons, also, the water-powers and other sources of 
cheap power are sure to increase in value as coal becomes more 
expensive. New England owes her manufacturing greatness 
in no small measure to the manufacturing advantages obtained 



LOCATION, ETC., OF INDUSTRIAL PLANTS 213 

from her abundant waterfalls. Cheap coal has given other lo- 
calities an equal or greater advantage, temporarily; but these 
water-powers and others in the country are sure to be of increas- 
ing strategetic importance in the future and western cities that 
owe their existence to great waterfalls have, therefore, a reason- 
able assurance of continued prosperity as the country develops 
around them. 

While the above considerations operate to locate industries 
within comparatively wide areas, some of them, in connection 
with other influences, must also be considered in fixing the exact 
location of the plant within the given area. Among the many 
considerations that may influence the exact location the follow- 
ing may be noted : 

(a) Transportation facilities. 

(&) Initial building requirements and possibility of expansion. 

(c) Labor supply. 

(d) Dependence on other industries. 

(e) Financial considerations. 

(J) Relative value of community restrictions and aid. 

(g) Relative value of local markets. 

A more coherent idea of the relative value of these several 
influences may be obtained by considering the relative merits 
of the three classes of location open to the prospective manu- 
facturer, namely — city, country or suburban. 

Cities being natural centers for trunk lines or water transpor- 
tation usually offer superior advantages for obtaining raw ma- 
terials and shipping finished goods. An abundant labor supply 
is obtainable as compared to other localities. If the plant is 
small and dependent on other industries as, for instance, repair 
shops, or some closely articulated industry, the city offers silperior 
advantages, when these other industries are present, as they 
usually are. It is often easier to finance an undertaking in the 
city; cities offering better fields for obtaining subscriptions to 
stock or obtaining special inducements to locate, such as ex- 
emption from taxes or even large cash bonuses to assist in start- 
ing the enterprise. If the plant is small, and is supplying the 
local market alone, the city offers market advantages that would 
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not be so important to a larger plant. A plant located in a city, 
enjoys municipal advantages such as good streets, sewers, gas, 
police protection, fire protection, etc. 

As opposed to these advantages the city location has the dis- 
advantage that land is high-priced, and it is very often difficult 
for large works to secure a site within a city where buildings 
exactly suited, to the purpose desired can be erected without 
great expense ; and if the city is a growing one the taxes in time 
make the location too expensive. This is one of the reasons why 
many factories have, within recent years, been compelled to 
move to the country or the suburbs. City restrictions regarding 
smoke and other municipal ordinances governing industry are 
questions that must be carefully considered. While labor may 
be abundant in the city the cost of living and hence the wages 
paid are, in general, higher than in the country. 

The advantages of a location in the country are not so nu- 
merous as those of the city, but they are often of paramount 
importance. Thus, if a water-power is obtainable or if a supply 
of pure water is necessary, as in paper making, a country site 
may be very desirable. Land is cheap in the country and hence 
the factory can be built to suit the exact needs of the industry 
and ample provision made for growth. Taxes are low and re- 
strictive ordinances not likely to hamper th6 activity of the 
plant. The larger the plant the less it is dependent on other 
industries and hence the country site, in general, appeals to the 
large operator more than to a small one. The local market is, 
likewise, likely to be of less interest to the large plant. Undesir- 
able neighbors can be more easily avoided in a country location 
and the danger from fire and other hazards resulting from sur- 
rounding industries are also minimized. 

On the other hand the labor supply of the country is usually 
a troublesome problem. The city offers advantages and amuse- 
ments to the working classes that cannot be had in the country. 
An effort is often made to offset these attractions by building 
model factory villages where employees may acquire homes on 
easy terms and enjoy the healthful life of the country. Of course 
the employer that engages in such an enterprise must expect to 
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feel a greater responsibility toward his employees than he would 
in a city where the bond is much looser. But such work as this 
is worth while, and no doubt the near future will see a great 
amount of decentralizing of industry from the thickly congested 
centers in favor of country locations. Just as it is difficult to 
induce labor to leave the cities, so it is difficult to attract them 
away from good country industries if the conditions of life are 
made attractive; and labor troubles are likely to be less in a 
country location than in a congested city. 

The suburbs of many cities offer a compromise between the 
city and country and possess many of the benefits of both. 
Land can be obtained at a price far below city property, and 
trolley lines have made living in the suburbs cheaper than in the 
city, and yet made it possible for the suburban dweller to take 
advantage of the attractions of the city. An examination of 
any of our large cities will show an immense amount of manu- 
facturing in the suburbs, this location being particularly ad- 
vantageous for fair-sized plants. 

From the above it will appear that the city location, in general, 
offers greatest attractions to the small plant, the suburbs are 
best adapted to fair-sized plants, and the country offers by far 
the greatest attraction and fewest disadvantages to the very 
large plant, provided an adequate supply of labor can be obtained. 

It is not possible to formulate the requirements of factory 
locations as regards levelness of the land, character of the soil, 
etc., since some of these vary widely with the needs of the in- 
dustry. Some industries, such as ore concentrating plants, re- 
quire a steep hill-side in order to utilize gravity. Other plants 
must have a flat plot of ground. One of the most successful 
plants that the writer knows of is built on solid rock at a consid- 
erable expense for excavating; another equally successful stands 
on made ground covering a veritable bog. If all the other 
economic features of the site are satisfactory these conditions 
are, in most cases, not so important unless the cost of preparing 
the site is excessive. Large cities have been built on very poor 
soil simply because of the strategetic importance of the spot or 
from the accident of original location. Care should be exercised. 
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however, that the factory site chosen is well protected from such 
occasional accidents as floods. One of the largest manufac- 
turing companies in this country has lost large sums of money 
by occasional inundation and has spent large sums in making 
its site safe against periodic occurrence of such disasters, the 
plant being now so large that it would be too expensive to move 
elsewhere. 

Abeangement of Buildings and Plant. 

124. Adaptation of Building. The degree to which it is possible 
to adapt a building to the exact needs of an industry will depend 
upon the character of the industry; the desirability of adapting 
a building to conform closely to the needs of any given line of 
work will depend upon the probable permanency of the industry. 
Most enterprises that start in a small way begin work in rented 
quarters. Owners of such buildings most naturally build them 
to suit average conditions of manufacture and are usually averse 
to making changes that destroy their flexibility. Anyone ac- 
quainted with urban manufacturing has seen many efforts by 
manufacturers, that have acquired such properties, to remodel 
them to suit their needs more closely; and it is common experience 
that when a manufacturer builds a new plant to replace his old 
one he most naturally makes a strong effort to adapt the new 
plant closely to the needs of his business. It is coming to be 
more fully realized that the factory is not simply a building to 
house machinery but is an integral part of the manufacturing 
equipment and may exert a great influence upon economic pro- 
duction. 

It was noted in Article 35 that manufacturing methods may 
be divided into continuous and intermittent processes. In con- 
tinuous processes the material goes in at the receiving end of 
the plant, is worked continuously, and appears at the shipping 
room as finished product. In intermittent, or interrupted proc- 
esses, various materials may be worked to varying stages of 
completion and stored away, the machinery working on one 
article today and another tomorrow and assembly into finished 
products being carried on as is found necessary. 
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Buildings are more easily adapted to fit the needs of contin- 
uous processes than to those of any other. This is well illus- 
trated in ore concentrators where the building usually conforms 
closely to the requirements of the machinery it encloses. Sugar 
refineries, flour mills, steel rail mills and packing houses are ex- 
amples of continuous industries where buildings often are closely 
adapted to the needs of the industry, and may often be so closely 
adapted as to be useless for any other purpose. At the other 
extreme are many industries that consist principally of assem- 
bling operations, little machinery being employed, and that of 
small size, the entire business consisting of small self-contained 
production centers. Floor space is the principal requirement 
and, within limits, the building may be any shape. In some of 
these industries the density of the workers is almost the only 
limiting factor, so much so that legal restrictions are in force 
in many states to regulate the congestion possible in these call- 
ings. Between these extremes come all manner of manufac- 
turing processes, each presenting a different combination of needs. 
The possibility and desirability of adapting the building to suit 
these needs cannot, in general, be formulated, the best solution 
usually being a compromise that cannot be arrived at without 
intimate knowledge of the manufacturing problems presented 
and the financial conditions of the owner. 

125. Arrangement of Equipment. The construction of a 
building perfectly adapted to a given industry presupposes a 
perfect knowledge of the character and capacity of the several 
machines or processes to be used and the logical arrangement 
that must be made with them so as to carry the material through 
the plant most economically. 

In continuous processes this information is comparatively 
easy to obtain since the capacity of each machine or set of ma- 
chines devoted to any part of the work must bear a definite re- 
lation to other machines or groups of machines, or the other 
factors of the process; and the nature of the process usually 
dictates the natural sequence of operations, or suggests such 
handling or conveying devices as may be needed to keep the proc- 
,ess continuous. In the other extreme cases, where assembling 
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is the predominating factor, the problem is still easier; since here 
sequence is not a factor, the production units are small and the 
output a computable quantity. In intermittent manufactur- 
ing, however, this problem is often most difficult and always 
deserves more consideration than is usually accorded to it, not 
only in securing a balanced equipment but also to obtain any 
approach to &flow of material through the plant with a minimum 
of transportation expense. Obviously, here, also, no definite 
rules or methods can be evolved for solving such problems but 
there are certain general principles that apply to all plants and 
which may be worth noting. 

In planning new buildings, or making extensions to old oneS; 
it is quite common practice to calculate the new floor space by 
reference to other plants of the same kind. The floor area per 
ton of output, the floor area per employee or the floor area per 
dollar of output are often taken as standards for determining 
new floor area. Clearly, such standards should be used with 
care, especially if they are taken from plants of which the de- 
signing engineer has little or no knowledge. Such data are very 
valuable if their source and limitations are known but in all cases 
they should be used with caution. Conditions vary greatly in 
difi'erent plants making the -same article. The degree of inte- 
gration^ may be vastly different, the equipment either more 
antique or more modern. New tools, new methods and new 
pay systems may make any calculations based on old perform- 
ances useless. It is much safer, usually, to base all such com- 
putations of output on the actual capacities of machinery and 
processes to be installed, adapting the building to suit the ar- 
rangement of the same as far as desirable. 

There are two distinct methods of grouping machines that 
strongly affect not only the arrangement of the factory but also 
its administration. In the first method all machines of the same 
kind and approximate size are grouped together. Thus all lathes 
up to 24-inch swing may be in one group, all semi-automatic 
lathes in another, all large lathes in another, all planing machines 
in another and so on. In other words the arrangement is based 

» See Article 101. 
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on the processes performed. In the second method the ar- 
rangement of tools is based on the character of the finished prod- 
uct. . Thus, a department building arc lamps would have its own 
equipment of machinery, specially adapted to its needs, another 
building transformers would have its own equipment, another 
building switches would have its own equipment, each entirely 
independent of the other and each department in a measure self- 
sustaining as far as machine processes are concerned. 

It is almost obvious that the first method, if applicable, is by 
far the most economical. Fewer tools of a given kind will be 
required, since the possibility of keeping all machines in con- 
tinuous operation is a maximum under this method. The cost 
of superintendence will be less and the workmanship, in general, 
will be better since the possibilities of specialization are greater 
with this arrangement. It is to be especially noted that the 
success of this form of machine grouping rest^ to a large extent 
on the accuracy with which the machining is done; and that 
again depends on the equipment of gauges and standards. Mod- 
ern refined methods of machining with limit gauges and other 
accurate measuring devices have made this form of grouping 
possible to an amazing degree as compared with former manu- 
facturing facilities. A rigid application of this departmental 
principle is seldom possible or desirable, however, and many 
departments devoted primarily to one kind of work often need 
a few tools of another kind for emergencies, or to save time. 
Thus, an erecting fioor must often have a few drill presses or 
lathes, near by, where corrections and adjustments can be made. 
In refined continuous manufacturing this form of grouping is 
often carried out almost to perfection. In intermittent manu- 
facturing compromises may have to be made and a careful con- 
sideration of the relative merits of the two methods will often 
save money in equipment and greatly facilitate production. 

When the equipment of each department has been selected, 
with the above considerations in mind, the internal arrange- 
ment of each department can be completed tentatively, at least, 
due consideration being given to transportation, storage, power, 
etc. The floor space so determined can be compared with sim- 
ilar departments if such data are obtainable. 



220 PRINCIPLES OF INDUSTRIAL ORGANIZATION 

Particular attention should be paid to the safety of the em- 
ployees if the machinery is of a dangerous nature. It pays, in 
all cases, to provide ample room around machines, or in shops 
generally, so that work' is not crowded together too closely; and 
if safety of life or limb is concerned extra care should be exer- 
cised that there is ample room to handle the work in safety. 

126. Sequence of Processes — Routing. With the equipment 
of the several departments selected and tentatively arranged it 
will remain to arrange the several departments with reference 
to each other so that the material will pass through the plant 
with a minimum amount of traveling and handling, and so that 
the factory shall work smoothly as a whole. This conception 
of the plant itself as a machine is a helpful one. There are many 
existing factories where a careful analysis and rearrangement of 
the plant along the lines suggested would work wonders. Old 
factories that ha-C^e grown up from small beginnings are very 
likely to be organized too much according to personality. While 
personality is valuable in itself, it is not sufficient. A chief en- 
gineer may be exceedingly able, but he cannot produce power 
economically unless his machinery is of the right kind and prop- 
erly arranged, and the same idea applies equally well to manu- 
facturing. 

As before noted, the ideal sequence is obtained in some con- 
tinuous processes, the building following the sequences naturally 
or the two being mutually adapted to each other. This is well 
illustrated in Fig. 19 which shows the cross section of a stamp 
mill for working gold- and silver-bearing ores, and built on a hill- 
side in order to use the force of gravity in carrying the ore through 
the processes. The building is made to conform closely to the 
needs of the process, not only as to housing the machinery but 
as to supporting the shafting, etc. The building is, in fact, one 
element in a large machine. The ore is delivered from cars to 
the bin A, passing thence through the rough-crushing rolls B 
to the bin C. From this bin it passes through the stamps D. 
Water is added during this stamping process and the finely di- 
vided product consequently runs easily down to the concentra- 
tors E where the lighter particles of rock are removed, the ore 
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passing on to the tanks F. From here the ore passes into the 
grinding pans G, where it is still further reduced in fineness in 
contact with mercury, the latter amalgamating with the free 




gold ' and silver and forming an amalgam that is separated 
from the waste rock by gravity action in the settling and clean- 
up pans H and /. The mercury is distilled from the amalgam 

* Some of the free gold is caught by amalgam-covered plates at the stamp. 
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in a retort placed in an adjoining building, not shown, and the 
remaining bullion is cast into ingots. 

It is obvious that no such sequence or adaptation of building 
can be secured in the average case of intermittent production, 
many compromises usually being necessary. The general prin- 
ciple, however, should be applied as far as possible, particularly 
if a well-developed planning and routing department is proposed. 
This is true, not only of factories housed entirely in one building, 
but also of large plants occupying many buildings,^ with the 
added consideration of proper yard room and perhaps railroad 
connections. One application of this general principle is shown 
suggestively in Fig. 20, which may represent any machine works 
making a Une of product, such as steam engines, in many sizes, 
large and small, and of several varieties. Here the material 
comes in at A and the finished product goes out at B, the gen- 
eral movement being from right to left, and motion in the re- 
verse direction occurring only where storage is necessary; though 
even this can sometimes be obviated or minimized. In addition 
to the standard railroad connections shown the plant would be 
equipped with an industrial railway for internal transportation 
and, of course, with cranes and other handling devices. 

As plants grow in size these principles may be of increasing 
importance, particularly if the work approximates a continuous 
process. Thus, in the Gary plant of the Indiana Steel Com- 
pany the open hearth furnaces are set at an angle with the blast 
furnace and finishing mills in order to obtain an arrangement of 
tracks over which material can be transported at a high rate of 
speed. ^ In other large plants, on the other hand, these prin- 
ciples cannot be applied to the plant as a whole. Thus, the 
works of the General Electric Company at Schenectady manu- 
facture such a variety of goods, in so many sizes, that flow of ma- 
terial through the plant as a whole is out of the question. In 
this plant the buildings are placed, for the most part, at right 
angles to a central avenue, and transportation between shops 
is effected by a very complete system of electrically operated 
cars. If a part is to be moved at all on a car it makes little dif- 
' See System, January, 1909, p. 10. 
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ference whether the destination is in one shop or another, once 
it is placed on the car. 

If the plant under consideration is a new one care should be 
taken to provide ample facilities for additions and extensions in 
such a manner that the equipment may be kept balanced with- 
out serious rearrangement. Thus, in Fig. 20, extensions,^ such 
as are shown by the dotted lines, can be made without changing 
the original plan of the works. An ideal building plan is one 
built on some " unit " system, like a sectional bookcase so that 
additional units can be added at any time without disturbing 
the manufacturing system and organization. A little fore- 
handed planning of this kind will often save large sums when 
additions or extensions are necessary. 

127. Building Construction. The machinery that is selected 
and its arrangement will determine the characteristics of the 
building as to size, strength and general structure. Experience 
has reduced the types of factory buildings to a comparatively 
small number but a brief discussion even of these few types is 
beyond the scope of this work. It is evident, however, that 
buildings of any one type will vary greatly depending on the 
character of work they house and with the financial condition 
of the builder. Not even approximate rules can be laid down 
as to what the structural characteristics of a building must be 
to best solve the problem in hand. There are, however, certain 
general considerations that should be kept in mind in designing 
any factory building, aside from the consideration of strength 
and stiffness against vibrations, namely: 

(a) Fire protection. 

(&) Good lighting, heating and ventilating. 

(c) Sanitary conveniences for employees. 

(d) Appearances. 

Volumes could and are written on each of these items, but the 
briefest mention must here sufficed It is unnecessary to urge 
the need of a careful consideration of the danger of fire in planning 
any building and of considering the danger of a conflagration 

• The works of the Allis-Chalmers Co., at Milwaukee, are laid out on a 
plan similar to Kg. 20. Provision is made for the plant to grow at right 
angles to the direction of the flow of work. 



LOCATION, ETC., OF INDUSTRIAL PLANTS 225 

epreading from one building to another. The modern tendency 
is toward fire-proof structures of steel or concrete or combina- 
tions of these materials, though good results may be obtained 
by the slow-burning timber construction so common in New 
England mills. Too much care cannot be bestowed upon fire- 
fighting appliances, such as sprinkler systems, and most of the 
large manufacturing plants have not only elaborate systems of 
this kind but keep a completely equipped fire engine and well- 
drilled fire companies. 

It is impossible to over-estimate the value of abundant light, 
heat and ventilation. These things were looked on, only too 
often in former days, as luxuries, and the cold, dark, ill-smelling 
shops so common a few years ago were in most cases mistaken 
efforts in economy. It is true that modern building construc- 
tion has made the lighting of factories a comparatively easy mat- 
ter, but it is important that builders keep in mind that light, 
heat and ventilation pay dividends. Great care was taken in 
times past that clerks on small salaries were comfortably housed, 
and they would not have been expected to do good work unless 
so cared for; while high priced mechanics were only too often 
expected to produce good rfesults in spite of all sorts of physical 
discomfort and inconveniences. There is no difference between 
the psychology of the office and that of the shop. Workmen 
can, naturally, produce more and better work in well-warmed, 
well-lighted and well-ventilated rooms, and this is in no small 
measure due to an improved mental outlook that necessarily goes 
with improved physical surroundings. In the case of grinding, 
buffing and similar occupations many states have passed strin- 
gent laws making proper ventilation of such machinery compul- 
sory. (See Art. 172.) 

The question of sanitary conveniences for workmen, facilities 
for washing and changing their clothes, and similar features of the 
care of employees other than those discussed above will be fully 
discussed in Chapter XV in connection with the subject of wel- 
fare work. They will, therefore, not be elaborated at this point. 

There is a growing sentiment that factory buildings should 
present as good an appearance as possible. It is true that 
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architectural beauty is difficult to attain in many industrial 
structures but many factory buildings are most unnecessarily 
ugly. Just as a well-designed machine is pleasing to look at, so 
a well-designed factory building may be just as pleasing, and at 
a small additional expense. It is to be hoped that decentrali- 
zation of industry from the large cities may result in more model 
industrial villages, and that the old factory town with its prison- 
like factory buildings and bleak and barren looking tenements 
will soon, forever, be a thing of the past. 
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CHAPTER XIII. 

PROBLEMS OF EMPLOYMENT. ^ 

128. Labor Turnover. Not many years ago there could be 
found in the older manufacturing states many small factory 
towns where the same families of employers and employees had 
carried on industries for several succeeding generations. Every 
individual of the community was well known and his abilities 
and short-comings were public knowledge. Industry, fiu-ther- 
more, was broad and general and each worker in the skilled trades, 
at least, was expected to perform many functions in a satisfac- 
tory manner. The problem of employment was not a difficult 
one since practically all the workers were well knoAvn and where 
strangers were to be employed the judgment of the foreman was 
aU that was necessary. Modern methods have changed these 
relations and factory towns such as these just described have 
begun to be the exception. The increased size of factories, the 
increased facilities for migration, the influx of alien labor and 
other causes have made a wide gap between employer and em- 
ployee while the requirements of modem industry, so far as the 
worker is concerned, have become increasingly narrow and spe- 
cialized. At the same time, many new lines of industry have 
come into existence. The problem of inducting men and women 
into industrial positions where they will fit and of securing per- 
manency in the working force are no longer simple problems; in 
fact they present one of the most important, and at the same 
time of the most difficult phases of modern industry. 

One of the most marked results of these changed conditions 
is the shifting character of the personnel in many factories. 
This difl[iculty has long been known to factory managers but the 
study of its economic aspect is comparatively new. Mr. Mangus 

1 Considerable of the subject matter in this section has been taken with 
modifications from other writings of the author. 
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Alexander has made a most interesting and important investiga- 
tion of this matter. His report cpvers the experience of twelve 
factories which gave employment to 37,274 employees at the 
beginning of the year 1912 and 43,871 at the end of that year. 
The net increase for the year was therefore 6697 but during that 
period 42,571 people were hired and, as a consequence, 35,874 
must have been dropped from the employment rolls during that 
same period. The factories examined were fairly representative 
in character and size, the range of work covering large steam 
engines, electrical apparatus, automobiles, and fine tools and 
instruments. The smallest factory employed 300 people and 
the largest had more than 10,000 einployees on its pay roll. In 
these twelve factories it was found that about 73 per cent, of the 
employees engaged during the year had not worked in these 
factories before, while about 27 per cent, had worked in them 
at some previous time. 

As a corroboration to this statement it was found by other in- 
vestigators that in a certain large carpet factory near Philadel- 
phia 75 per cent, of the employees had been in the employ less 
than one year, 9 per cent, from one to two years, 5 per cent, from 
two to three years, 4 per cent, from four to five years, and only 
1 per cent, of the employees had been in the employ more than 
five years. While this last example may not represent average 
conditions it is true that this state of affairs and that reported 
by Mr. Alexander are undoubtedly too common and this con- 
stant shifting of workers is a source of great industrial loss. The 
term "labor turnover" has been given to this change in the per- 
sonnel of the factory force and it is measured as a percentage. 
Thus if the average number of employees for the year is 1000 
and 2000 new men are hired during that period and as many are 
"fired," to use a shop term, the labor turn over would be 200 
per cent. 

It should be noted that this ratio by itseK may not always 
convey a correct impression of the change that has taken place 
and it is always desirable to know the stability of the factory 
force. Thus a turn over of 100 per cent, may be caused by the 
entire force changing during the year, or it may be caused by 
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one-tenth of the force changing ten times during the year. As 
Mr. Slichter states, " The turnover statement in addition to the 
total number of changes should show also the number of the 
men on the payroll at the beginning of the year who remained 
continuously in the employ of the company throughout the year." 
A factory might easily have a labor turnover of 100 per cent, and 
still find that 80 per cent, of its employees had remained con- 
stantly on the payroll. 

129. The Causes of Labor Turnover. The many reasons why 
men are discharged or quit their jobs divide naturally into two 
classes, namely, those that are due to some lack or misfortune 
on the part of the employee and those that are due to some re- 
misness on the part of the employer. On the part of the em- 
ployee will be found incompetence, insubordination, drunkenness, 
laziness, a general roving spirit which makes it difficult for him 
to stay long in one place and lastly those misfortunes over which 
the worker has little or no control such as accidents, sickness or 
death. On the part of the employer may be found such causes 
as low wages, bad working conditions, failure to protect the 
worker against accident, a bad attitude on the part of superin- 
tendents and foremen toward the employees, thus preventing 
the growth of interest and friendly feeling; unfairness in making 
promotions and inefficient management in general. To these 
should be added such factors as the fluctuating character of 
some industries and the seasonable demand for certain products 
for which neither employer, nor employee is to blame. Such 
investigations as have been made go to show that a large per- 
centage of the trouble is due to incompetence on the part of the 
workers, and this in turn is due partly to faulty methods of 
selecting employees and to lack of proper facilities and methods 
for training them for the work in hand, when it is special in char- 
acter and different from that in other factories or other lines of 
work. It should be remembered that industry of aU kinds has 
become very complex and highly specialized so that a worker 
well trained in one line may find himself entirely out of place in 
an industry that apparently differs but httle from those with 
which he is familiar. The great outstanding fact should be 
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kept in mind that in many industries it is customary to "hire 
and fire" many more men in any given time than are regularly 
employed. 

130. Cost of Labor Turnover. While the facts discussed in 
the preceding paragraph have been generally known for some 
time, it is not commonly appreciated how great an expense may 
be involved in hiring and training workmen, nor are the detailed 
costs which make up this total expense generaUy understood. 
These detail expenses may be summarized as follows: interview- 
ing new men; medical examination, if one is required; investi- 
gating the records of applicants and studying the sources of 
labor supply; instructing new men regarding their specific duties 
and regarding factory rules and regulations; wear and breakage 
of machines and tools by inefficient or unskilled men; reduction 
in production due to unfamiliarity of new men with machines 
and surroundings; cost of work spoiled by new and perhaps in- 
experienced men, and similar causes. 

It will be obvious that the total cost will vary with the class 
of work and the character of the employees and it is not easy to 
obtain mathematical data that are reliable or conclusive but 
such data as have been obtained are somewhat starthng. Mr. 
Alexander states that the average estimate that he obtained by 
inquiry of a number of managers for discharging a man and hiring 
a new one was between fifty and one hundred dollars. In his 
investigation he classified the employees considered into five 
classes as follows: A, highly skilled mechanics; B, mechanics of 
lesser skill who can be trained in two or three years; C, operators 
and piece workers who require only a few months to train; D, 
unskilled laborers and helpers; E, clerical helpers in shops and 
offices. Mr. Alexander gives the estimates shown in the fol- 
lowing table of the costs of replacing these several classes of 
workers with new men and of rehiring old employees. The 
investigations of other men corroborate generally the costs 
given by Mr. Alexander, some giving even higher figures. The 
important question concerning these investigations and results 
is not their relative accuracy so much as the startling size of 
these totals as given by all who have investigated this problem. 
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It is believed that managers as a rule are not well informed on 
this source of loss. 



Group 


Hiring 


Instruc- 
tion 


Wear and 
breakage 


Reduced 
production 


Spoiled 
work 


Total 
cost 


Cost of 
rehiring 


A 


W.50 


$7.50 


$10.00 


120.00 


$10.00 


$48.00 


$10.00 


B 


0.50 


15.00 


10.00 


18.00 


15.00 


58.00 


20.00 


C 


0.50 


20.00 


10.00 


33.00 


10.00 


73.50 


35.00 


D 


0.50 


2.00 


1.00 


5.00 




8.50 


5.00 


E 


0.50 


7.50 


1.00 


20.00 




29.00 


10.00 



131. Methods of Reducing Labor Turnover. The foregoing 
discussion naturally suggests ways and means of reducing labor 
turnover. Among the most important remedies are: 

(a) Improved methods of hiring and discharging men. 

(6) Facilities for trainiag new men for their duties. 

(c) Reducing fluctuations in the volume of work. 

(rf) Offering better financial inducements to remain in service. 

(e) Medical supervision and care to safeguard the employee 
against sickness and accident. 

(J) A human interest in the employee with a view to securing 
his interest and to make him contented. 

It has already been demonstrated that remedies such as these 
are helpful in reducing the labor turnover. The first three will 
be discussed in this chapter while the last three which are closely 
connected with wage systems and welfare work, so-called, are 
discussed in succeeding chapters. ^ 

(a) Modern Employment Methods. 

132. The Employment Department. It has been noted (see 
Chapter IV) that it is good administrative policy to have each 
person perform as few functions as possible. The separation of 
functions and the development of specialists for each duty is in 
strict accord with the theory of division of labor and employment 
problems are no exception to this rule. In small shops where 
the employees are few employment work must be performed, for 
obvious reasons, by the superintendent or foreman; but in plants 
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employing 500 or more employees this work should be iii the 
hands of one man who should devote all of his time to employ- 
ment problems. Many modern plants are now doing this and 
the centralized employment office under a special employment 
manager is rapidly becoming the rule rather than the exception, 
in large institutions. 

' The primary duties of an employment manager are to find 
and develop the sources of labor supply; to examine applicants 
for positions and to select new employees whose qualifications 
will fit the needs of the factory; to study and to classify these 
needs and reduce them to written statements so that apphcants 
can be fully informed, in advance of what wiU be expected of 
them in the factory. 

The second duty of the employment manager in a well-man- 
aged shop is to make a study of plant conditions as affecting the 
employees. Such a study will include consideration of the 
methods by which men are iatroduced to their work. . This item 
may be of broad significance and may include preliminary prep- 
aration of an educational character. If an apprenticeship sys- 
tem is in operation or if extension school methods are in use the 
employment manager should be in close touch, if not in actual 
control of these functions. He should also study carefully the 
conditions under which the men work with a view to discovering 
any conditions that work adversely to a spirit of cooperation 
between the men and the management. This study should include 
the manner in which men are treated by the foremen, the 
hearing of complaints and grievances, methods of promotion, 
transfers from one department to another, adjustment of wages, 
and, most particularly, the employment manager should ex- 
amine every case of discharge or other cause for an employee 
leaving the service. He should also study the cause and effects 
of absences. 

It may be objected that many of these duties are now, and 
should remain, in the hands of the foreman, and many foremen 
will object to having these functions taken from them. Most 
of the fimctionalized positions in modem management have had 
to make their place against these very same arguments. The 
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trained designer, the toolmaker, the storekeeper, the cost-finder 
and others that are now considered essential to good organization 
were called into being by the same demands for more refined 
methods that are now indicating that low labor turnover and 
more economical production can be secured by a more intelligent 
study of the problems of employment. Many employers have 
already recognized that this problem is a far reaching one and 
have given the employment manager wide powers. 

A third function of the employment manager may be the 
supervision of welfare work, so-called, including certain features 
of plant betterment such as medical supervision and accident 
prevention. In large organizations, however, this work, while 
closely connected with employment problems, can well constitute 
an independent function under its own head. 

133. Sources of Labor Supply. Many employers have no clear 
idea of their labor supply, the great majority depending upon 
personal applications, selecting those who may appear compe- 
tent. WhUe such methods may suffice for small shops, a large 
works should have definite and well-known sources of labor sup- 
ply. This can always be supplemented by careful enquiry among 
reliable employees. It often occurs that workmen know of 
friends or others who would make desirable employees. Obvi- 
ously such enquiries should be made only of those employees 
that are trustworthy and satisfactory from the standpoint of 
, labor questions in general. Another source of labor supply is 
foimd in employment agencies. Agencies engaged in supplying 
highly trained men such as engineers and teachers are usually 
useful and reliable. Those supplying cheaper labor are not so 
rehable, though they are often useful in furnishing large numbers 
of workers at short notice, as is sometimes needed in railroad 
work. State and municipal labor bureaus have not been very 
successful as a rule. 

Advertising is simply a means of increasing the niunber of 
personal applications. It is much used, and with good success, 
for obtaining men for the higher positions where the appUcant 
is expected to furnish unquestionable records and credentials. 
It may also be used effectively where an immediate increase in 
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labor is essential and where quality cannot be too closely con- 
sidered. It is not a good method for securing a permanent sup- 
ply of well-trained reliable men. 

One of the best methods of securing good workers if the plant 
is large enough to afford such a plan is through an apprentice- 
ship system in connection with educational methods. Industrial 
education of some kind or degree is rapidly becoming an essential 
requirement for factory workers. In many places satisfactory 
cooperative arrangements can be made with local public schools 
so that a constant stream of well-trained boys and girls are pass- 
ing into the industries. Many large plants have auxiliary 
school-shops organized for this special purpose and cooperative 
school and shop methods are becoming more common daily. 
No large plant can afford to neglect this method for in all proba- 
bihty it is the ultimate solution of the problem and the only solid 
foundation upon which an industrial community can be sus- 
tained. The Santa Fe Railroad has had an excellent apprentice- 
ship school in operation since 1907 and since that time 884 
apprentices have been graduated. Of this number 632 or 71 per 
cent, were still in the service of the road last year, and 18 per 
cent, have been promoted to positions of responsibility. Many 
other similar cases could be cited and in the writer's opinion this 
method is one of the most promising for the. reduction of labor 
turn-over. A more general consideration of industrial education 
is given in Chapter XV. 

134. Empirical Methods of Selecting Employees. Whatever 
means are employed to get in touch with sources of labor supply 
some method must be adopted for selecting those that are to be 
hired. For the most part these methods of selection are stiU 
empirical, reliance being placed upon the personal judgment of 
the superintendent, foreman or employment manager supple- 
mented by recommendations of some kind. The value of the 
latter is problematical except as concerns personal character un- 
less the work for which the worker is engaged is very much like 
that to which he has been accustomed. There is no doubt that 
personal judgment based upon long experience is not to be dis- 
missed lightly, and the writer has seen some magnificent organ- 
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izations of men built up solely upon the keen judgment and in- 
sight into human nature possessed by a single superintendent. 
This was easier to do, however, when work was more general in 
character and when the workmen employed were of the all 
around type now rapidly disappearing. In hiring such men the 
specifications of the work to be done were covered by the experi- 
ence and skill of good workmen of the class required and selection 
became largely a matter of judging personal characteristics in 
which work some men are naturally gifted, and hence become 
highly efiicient in selecting reliable workers. 

While the need of judgment and insight into human nature 
still remains the most important feature of employment work,- the 
conditions of industry have changed. Any employment man- 
ager who is to hire men for any large industry must recognize 
the fact that to do so successfully he must have accurate speci- 
fications of the work to be performed and that he must match 
these specifications with the experience of the worker or provide 
some method of preliminary training before the worker will fit 
into the vacancy which is being filled. For these reasons some 
advanced managers have adopted methods not unlike those in 
use in colleges and governmental activities to ehminate, so far 
as possible, the employment of workers who are sure to be mis- 
fits. It may be of value to review briefly some of these advanced, 
yet logical, methods. 

135. Physical Fitness. Every progressive factory of any 
magnitude is equipped with a resident physician and hospital 
facilities (see Chapter XV) for caring for the accidents and sick- 
ness of those employed. It is even more logical to examine the 
worker physically at the time of engagement and many employers 
are now requiring such an examination. Mr. H. L. Gardiner, 
Employnient Manager for Cheyney Brothers, reports that in a 
single month 449 applicants were thus examined and 547 cases 
of accident or disease were treated among those already in the 
employ. Of the 449 applicants 41 were rejected because of heart 
disease, tuberculosis or other physical weaknesses that rendered 
them unfit for the work in hand. Of those selected and employed 
137 were placed on certain tasks, only, their physical condition 
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not permitting them to assume more laborious duties. The im- 
portance of this last item should not be overlooked. Physical 
examination should not be used as a means of excluding all but 
the very best, but should be used as a basis of classification. 
Clearly it is a dangerous proceeding to place a man with a bad 
heart in charge of an overhead erane or a man with bad eyesight 
in charge of a yg,rd engine. Physical examination at engagement 
will, no doubt, do much not only to obtain better classification of 
the force, but will serve as a valuable basis for keeping the force in 
prime physical condition. A purchaser of horses or cattle would 
take aU of these precautions, yet it is difficult to convince some 
men of the economic value of these common-sense proceedings. 

136. Specifications of Work to be Performed. There stiU re- 
mains much work that is simple to describe and of which the 
general characteristics are easy to understand. It often occurs, 
however, that those who hire men know very little about the exact 
requirements of factory work and Uttle or no work has been done 
in classifying operations with reference to the personal attributes 
of the worker who is to perform the task. The work of Taylor, 
Gantt, Gilbreth and others referred to in Chapter VII gives ample 
proof of this statement. It was comparatively easy to match 
the all around ability of the old mechanic against the general 
character of industry of a few decades ago. But extreme division 
of labor, by reducing industrial operations to a few functions, 
has instituted a need for workers of a few characteristics. Thus 
one job may require dexterity, another quickness of vision, 
another concentration or any combination of these personal 
attributes. Clearly it is not an economic poUcy to employ men 
for duties for which their personal characteristics and training do 
not fit them, but this cannot be avoided unless the requirements 
of the position to be filled are clearly definable. It is helpful to 
both for the employment manager and for the foreman to en- 
deavor to specify in writing just what the requirements of every 
position are before hiring a man to fill the place. 

137. Mechanical Tests. It is a well-estabUshed fact that a 
man's natural bodily characteristics fit him better for one kind 
of physical activity than for others. Thus oarsmen, sprinters, 
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baseball players, and other athletes have clearly distinguishing 
bodily characteristics which experienced trainers look for in 
selecting men. In a more detailed manner, each worker's arms 
and fingers fit him naturally for certain kinds of work in prefer- 
ence to others. The experimental psychologist long ago devel- 
oped methods for testing the human machine and measuring its 
possibilities but, as yet, these methods have not come into com- 
mon use in selecting men. These psychological and physiological 
tests include the measurement of speed and dexterity of both 
hands, of range of eyesight, ability to comprehend verbal in- 
structions, power of imitation, power of concentration, mathe- 
matical speed, quickness of thought, etc. A discussion of these 
methods is beyond the limitations of this book, but the interested 
reader will find in the Industrial Management Magazine for 
1916-17 three very instructive articles by Wilham P. Kemble 
which discuss some simple mechanical methods for testing the 
common manual and mental requisities that wUl amply repay 
reading. Not a few large corporations are now applying such 
mechanical or mental tests to applicants for jpositions. The 
telephone companies, for instance, have carefully drawn speci- 
fications defining the work of telephone operators and have speci- 
fied not only the type of girl best fitted for this work, but have 
also developed laboratory methods for testing applicants. 

138. Psychological Tests. The work of the experimental psy- 
chologist is slowly developing a more scientific basis for classify- 
ing men than we have hitherto possessed. Laboratory methods 
are now developed that will measure all manner of human attri- 
butes including such very refined functions as mental processes 
themselves. The best known worker in this field was the late 
Professor Hugo Mimsterberg whose writings on this subject have 
been noteworthy. In a similar manner Dr. Katherine Blackford 
has advanced the idea that physical appearances can be used as 
a basis of classification for industrial fitness. She has undertaken 
to show that a man is not short or tall, blonde or brunette by 
accident, and that the shape of his nose and the outhne of his 
face have all evolved through definite experiences of his ancestors. 
She has also applied these theories to the selection of men for the 
industries in a practical manner. 
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While there can be no question that the background of these 
philosophies is sound, it is questionable as yet whether they have 
been advanced to the stage where they can be applied intelli- 
gently to the problems of industrial selection. It should be re- 
membered that this is a most difficult and elusive problem and it 
will probably be some time before we shall be able to lay aside 
personal judgment and measure men and women as we now 
measure inert material. Nevertheless, this phase of industrial 
progress should be carefvdly studied by the progressive manager. 

139. Fitting the Worker to the Job. No matter how small the 
part which the worker is to perform, care should be taken to see 
that he thoroughly understands his work. This is particularly 
true in starting a new employee at work. AU difficulties should 
be removed from his path as far as possible and every precaution 
taken to make him feel at home, and to familiarize him with his 
new surroundings. In work of special character, this preHminary 
instruction may be truly educational and many companies have 
found it a good investment to estabHsh schools of one kind or 
another to promote the progress of their employees in the work 
of the factory. Aside from these general educational efforts 
however, it wiU be found that it pays to instruct the worker in 
the particular work in which he is engaged. Mr. H. L. Gantt has 
made a real contribution to this subject in his writings on task 
and bonus work. He found that great increases could be made in 
the output of workers who were, in the beginning, only mediocre 
performers, by careful and systematic instruction in the details 
of the operations to be performed. If such instruction leads to 
higher output and consequent higher pay one of the first causes 
of labor turnover is removed. Obviously, this is a better method 
of securing a permanent force of men than by the old method of 
"hiring and firing" retaining only those who happen to qualify. 

The broad principle that it pays to educate workmen in mat- 
ters pertaining to the factory is now widely recognized and 
many large industrial concerns have regularly organized schools 
for this purpose. As this form of managerial activity is closely 
connected with employee's service further discussion of it will 
be deferred to the next chapter. 
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140. Conditions of Employment. Careful selection of em- 
ployees and thorough instruction as to their duties are not enough 
in themselves, however, to insure permanence in the working 
force. The conditions under which men work must be satisfac- 
tory. Every worker desires good pay, short hours, steady em- 
ployment and work that will not prove too much of a physical, 
mental, or nervous strain upon him. These conditions are some- 
what fundamental and the degree to which they are* realized has 
much to do with the worker's contentment. It shonld be remem- 
bered that attractions of a minor sort will not retain the interest 
of workmen unless these more important conditions are fulfilled. 

A good employment department, therefore, will look carefully 
into the hours of labor and the rates of pay as compared with 
other plants and industries. Careful investigations should be 
made of all disagreeable features involved in the work and every 
effort should be made to minimize or remove these disagreeable 
features. The agreeableness and disagreeableness of a job should 
be taken into account in setting the wage rates and systematic 
efforts should be made to remove all distracting and uncongenial 
surroundiags. Men always produce more and are better con- 
tented when their surroundings are agreeable. 

In factories involving a variety of work, and consisting of many 
departments, it may occur that a worker may not be satisfactory 
in one department, but may do very well when transferred to 
another. In progressive shops, therefore, where an employment 
manager is installed the individual foreman can discharge a man 
only from his own department and the employment manager has 
the privilege of placing him elsewhere if he so desires. In this 
connection it should be noted that there is much to be desired 
in many foremen. No one man should be picked with such care 
as the foreman for he alone represents the management to the 
workman. To get work out of men and yet retain their friend- 
ship and their loyalty to the organization is a fine art and every 
manager, will do weU to see that his foremen maintain the right 
attitude toward the workmen. Arrogant, blustering ways, un- 
fair methods and, above all, unjust discharge do not pay divi- 
dends and they belong, furthermore, to an age that is rapidly 
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passing away. If no employment manager is employed, the 
superintendent should know the full reasons for every dis- 
charge. It should be difficult for a good worker to get employ- 
ment in a good plant and, once in, it should be as difficult for a 
rival concern to induce him to leave, and to this end he should 
be protected against unjust and discourteous treatment. 

141. Reducing Fluctuations in Output. Many large factories 
make whafr are known as seasonable goods. Thus the market 
for arc lamps is active in the fall and hence the busy manufac- 
turing season is during the summer. Straw hats must be made 
during the winter to meet a sudden and large demand in the 
spring. Unless such fluctuations in product are counterbalanced 
by other goods the labor force must fluctuate with the volume 
of the work. Some of the trades, as bricklaying, fluctuate not 
only because of the season but because of the unavoidable irregu- 
larity in buildipg operations. 

In many industries this is a difficult problem to combat, yet it 
is one of the most serious causes of labor turnover in many shops. 
Unemployment is one of the most dreaded of all ills to which the 
worker is exposed. He most naturally, therefore, prefers a shop 
where employment is steady, and no doubt many industries 
would be better off financially if production were equalized over 
the year even though this would iavolve a greater interest on 
investment. It would be more than offset by the reduced cost 
of l^bor. 
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CHAPTER XIV 

THE COMPENSATION OF LABOR. 

142. Basic Featiares. It is almost axiomatic that the iadustrial 
problems dealing with materials, machinery and the physical 
side of industry are relatively important only as they bear on 
the greater problems of human existence, and for this reason 
the problem of rewarding men for services rendered is by far the 
most important and at the same time the most difficult of all 
industrial problems. This is necessarily so because it bears so 
directly on the great problem of distribution of wealth, and 
because it touches so closely upon human nature with all its 
ambitions, hopes, and fears. The problem has been with man 
from the beginning, changing in aspect as he has changed his 
methods and ideals, and will probably continue to be with him 
to the end. 

It was inevitable that the changed industrial methods dis- 
cussed in the foregoing chapters, with the changed personal re- 
lations resulting therefrom, should bring with them new methods 
of compensating labor. Under the older and simpler methods 
the relations between master and man were personal and often 
very close. The apprentice, and sometimes the mature work- 
man, were often treated like a member of the employer's family, 
a relation that now survives only in a few callings, such as agri- 
cultural service. Nor was this relation wholly lost even after 
the introduction of modern tools began to specialize men, so 
long as the number employed by any one man was compara- 
tively small. Furthermore, under the simpler methods, where 
the tools of industry were within comparatively easy reach of 
all and especially in this jcountry where congested populations 
had not yet appeared, where land was still plentiful and the 
avenues to all industry still easily accessible, the law of supply 
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and demand was much more effective in regulating the com- 
pensation _of labor than at present. 

As the new methods advanced and aggregation and speciali- 
zation became more effective, these simple relations were oblit- 
erated. As explained in Articles 24 and 25, these influences 
constantly tend to separate men into classes and as numbers 
increasej the workman is separated farther and farther from the 
employer, till today, in all large industries, labor has lost all 
personal attributes and appears to the employer as a com- 
modity to be purchased at the lowest market price. True, the 
employer is as interested, and perhaps more so than ever, in 
securing efficient help, but the securing of this help is delegated 
to others and the working agreement is based on strict business 
principles with little or no personality entering into the bargain. 
As competition became keener the employer found that he must 
either improve his methods or cut his wage rates. The first 
becatae increasingly difficult and was often impossible, while the 
latter always appeared to be a natural and defendable procedure 
under the old day rate system of compensation. The idea of 
obtaining increased output by increased pay came as a later 
development of the study of labor compensation. 

The workman, on the other hand, cut off from the ownership 
of his tools and finding himself increasingly dependent on the 
employer for his daily bread, brought face to face daily with new 
labor-saving machinery, and observing the degradation of labor 
that nearly always followed its introduction, most naturally 
set up what defences he could against these tendencies that 
carried him toward an ever decreasing compensation. As the 
individuality of the worker was lost in that of the class (See Art. 
25), organization against common danger was most easy and 
natural. Labor unions are a most natural result of our changed 
industrial methods. They cannot be legislated out of existence 
but will, like their prototypes, the old guilds, persist till the 
causes of their growth are removed by radical -changes in our 
industrial organization. 

As a net result of these changes labor compensation is no 
longer a simple matter based on the law of supply and demand, 
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but is more likely to be based on a sharp bargain driven between 
two opposing parties with many complex and confusing condi- 
tions that tend to modify this law or render it at least very 
sluggish in its action. It is this very complexity of influences 
that makes the labor problem so difficult of solution because it 
renders exact information difficult to obtain. A continued 
struggle between organized labor demanding all that it can get 
and organized capital banded together to oppose stubbornly 
the demands of labor cannot be expected to result in a solution 
of the problem. ^ If there is hope of a peaceful solution it must 
lie in a systematic and scientific investigation of the facts of 
each case; and if contending parties cannot settle their dif- 
ferences amicably on such a basis, communal control of some 
kind will undoubtedly enforce a settlement or suggest a remedy. 
It should be particularly noted, however, that legislative action, 
boards of arbitration or any other communal instrument cannot 
be expected to render satisfactory decisions that will be perma- 
nent till much more is known of the exact facts concerning labor 
than is usually available at present. Anything approaching a 
comprehensive study of this interesting problem is beyond the 
scope of this treatise, but the discussion of the wage systems that 
follows may make the above points clearer. 

To the manufacturer, whose capital investment in machines 
is large, the question of wages has much greater importance than 
their numerical value would indicate. The wages of a machine 
operator may not be great, but the output of the machine he 
controls may be very great, and any failure or slackness on his 
part may be reflected many fold in the decreased production 
of his machine. It does not pay, therefore", to have inefficient 
men operating expensive machines, where effectiveness or de- 
ficiency on the part of the workman is multiplied many fold in 
the product. And, furthermore, as a perfectly general principle, 
the more efficient the workman the greater will be the output 
for a fixed capital investment and fixed conditions of production. 
And this output will be obtained at lower unit cost since it will 
be obtained without appreciable additional burden, since burden 
in general does not vary in proportion to output but tends to 

'■ This is not intended to convey the idea that no progress can be made 
through collective bargaining 
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remain constant through a considerable range of variation of 
output. It is clear that low paid workmen may not always be 
the cheapest; in fact, a low rate of pay is likely to indicate a low 
rate of output. This idea forms one of the basic features of 
modem pay systems that recognize the importance of obtaining 
the best results out of every man even though increased com- 
pensation is necessary to secure this result. 

143. The Primary Pay Systems. There are only two funda- 
mental methods of rewarding labor; one is by paying the man 
for the amount of time that he spends on the work and the other 
by paying him for the amount of work that he performs. The 
first method is usually characterized as day work because the 
rate of pay is most usually by the day, or per diem. The second 
is usually called piece work since compensation is by the piece 
or job. All other wage systems are combinations of these two 
principles in varying proportions. Some of these combina- 
tions are occasionally termed profit-sharing systems because of 
certain gain-sharing features that are incorporated in them. 
This is erroneous in two particulars. No money paid out di- 
rectly as a reward of labor can by any stretch of imagination be 
classed as profit which is always an undistributed balance after 
all costs of production are paid in full. Nor can any money 
distributed as profit be considered as a wage payment, for the 
same reason. Profit-sharing schemes are in the nature of an 
extra reward, not only for skill and industry, but for faithfulness 
of service over some considerable period of time, usually a year. 
Gain-sharing is a correct name for the new pay systems, to be 
described, such as premium and bonus systems, for the element 
of gain-sharing is einbodied in them; but they are, nevertheless, 
combinations of the two primary systems named above. 

Day Wokk. 

144. General Features. Under the day-work system of wages 
the employer buys the time of the worker. The unit of time 
bought may vary from one hour to a year so that the term day 
work is, in a way, a misnomer, handed down to us from the time 
when the day was a more common unit for wage payment. The 
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higher the grade of the employee the longer, as a rule, is the time 
unit. Thus managers, treasurers and higher officials are usu- 
ally engaged by the year, though most usually paid by monthly 
installments. Foremen and engineers may be hired by the 
month, other classes by the day or hour. As the unit of time 
bargained for becomes greater the less supervision, presumably, 
is needed to obtain value received, since the men on monthly or 
yearly salaries are, usually, not numerous, comparatively, and 
are selected with a view to being enough interested in their work, 
or what is more likely, loaded with enough responsibility to 
insure good service. 

The method of day work is, without doubt, the oldest method 
of rewarding labor and the reason for its inception is not difficult 
to see. In the beginning of any civilization industry is simple 
and general. The farm hand was required to do many and 
diverse duties, each one occupying, perhaps, a short portion of 
his daily service which was not limited to definite hours but set 
in accordance with the necessities of the case. Domestic service 
of to-day is an excellent example of this form of employment of 
which only a few types have survived. Much of the early man- 
ufacturing industry was of this same general character. A 
machinist of fifty years ago was expected to do all manner of 
work on a large range of machines working, perhaps, on many 
jobs in the same day. Taking into account the more or less 
paternal attitude of the old employer toward his workman, the 
day-work method was a very natural system and not without 
its advantages. Where the number of men employed was small 
and personal relations close, the employer was able to reward 
diligence and skill in something like a just proportion,' and he 
depended on personal observation, either on his own part, or 
through the use of not more than one intermediary, to insure 
a fair return from each man for the wages paid. The personal 
element was a large factor, and there was always the hope for 
the abler men that through industry they might rise either to a 
higher paid position, or get into business for themselves. 

145. Defects of the Day-work Method. As the influences of 
aggregation and specialization began to make themselves felt, 
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and the personal relations vanished, the day-work method be- 
came less and less apphcable. As the personality of the work- 
man was merged by these influences into that of a class it became 
more and more difficult for the individual to make his superior 
qualities known and more and more difficult for the employer 
to reward industry and skill in adequate proportion. The em- 
ployer ceased to hire men, as men, and began to buy labor like 
any other commodity. The inevitable result was that the 
better men, unable to obtain higher pay than their more ineffi- 
cient fellows, organized their class and endeavored to raise the 
wage level of the entire class as the only means of obtaining the 
desired compensation. 

On the other hand workmen on day pay had great oppor- 
tunity of restricting output, even in spite of rapid advances in, 
machinery since, as will presently appear, little was known as to 
the possibilities of production with the new tools. The work- 
man, instinctively feeling that he could influence the law of sup- 
ply and demand in his favor by hmiting the output,^ did not 
work up to his capacity and under these circumstances pro- 
duction tended to mediocrity or even to the standard of the 
poorer workman. Any efforts to drive men to higher output are 
almost invariably met by stubborn organized class resistance, 
while the employer who pays only the rate earned by the poorest 
man may get only the output he pays for, even from his very best 
men. 

Day work, therefore, has often proved inadequate and unfair 
both to employer and employee in modern mass production in- 
volving large numbers of men and specialized labor. It is a 
system that is adapted naturally to general work and even here 
in its simplest form is fully adequate for small numbers only. 
It will remain in use, however, in many places where it is and 

' The workman should not be censured for this tendency. Self-preser- 
vation is the first law of nature. With the most apparent effects of the new 
system staring him in the face and his economic independence taken from 
him, it is not to be expected that he would be willing to suffer any present loss 
because, economically, future generations would be benefited. It must be re- 
membered that the economic benefits resulting from new methods do not al- 
ways accrue to those directly interested in the industry affected (See Art. 9). 
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where it is not suitable, simply from its inertia. Mr. Gantt^ has 
very ably pointed out how its usefulness and effectiveness may 
be extended by separating each man's work from his neighbor's 
and by keeping a careful record of individual performance, thus 
restoring, in a measure, the possibility of individual superiority 
and reward, and obtaining a clear and more accurate idea of the 
time actually required to do a given piece of work. 

Piece Work. 

146. General Features. In piece-work pay systems the man 
is paid for the amount of work performed and not for the time ex- 
pended. Thus, suppose a man earning $3.00 per day was making 
bolts for his employer. His pay would not change under the 
day pay system whether he made ten or fifteen bolts daily. Buf 
suppose he were paid by the bolt at the rate of twenty cents^ each. 
Then he must make fifteen bolts to earn $3.00. Any falling off 
in his production would mean lowered daily earnings, while 
any increase in his production would mean an increase in pay. 
If the rate per piece is fair to both employer and employee this 
would seem to be an ideal system in many ways as it apparently 
restores to the ambitious workman the opportunity to secure 
the increased compensation due him on account of his greater 
skill or diligence. If it successfully stimulates production it 
lowers the cost of the product, since the increased production 
is obtained with practically no increase in overhead costs. Thus, 
suppose in the above example that the material cost per bolt is 
10 cents, and the machine rate' (See Art. 83) for the equipment 
he is using is $2.00 per day; then the cost per bolt to the em- 
ployer for various rates of production would be as shown in 
Table 4. 

' See Work Wages and Profits, p. 59. 

^ Piece rates are usually set somewhat lower than the corresponding day rate. 

' The effect of including material cost and machine rates in total costs 
should be carefully noted. The first does not affect the difference in total 
costs but does affect their ratio. The second affects their difference as well. 
Costs that do not include labor, material and burden are misleading for pur- 
poses of comparison especially if compared with other costs where these items 
enter in different proportions. 
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TABLE 4.— EARNINGS AND COSTS UNDER PIECE WORK. 



Number of 


Material 


Workman's 


Machine 


Total shop 


Cost per 


bolts per day. 


cost. 


earmngs. 


rate. 


cost. 


bolt. 


10 


1.00 


2.00 


2.00 


5.00 


0.50 


15 


1.50 


3.00 


2.00 


6.50 


0.43i 


20 


2.00 


4.00 


2.00 


8.00 


0.40 


30 


3.00 


6.00 


2.00 


11.00 


0.361 


40 


4.00 


8.00 


2.00 


14.00 


0.35 


50 


5.00 


10.00 


2.00 


17.00 


0.34 



The workman, therefore,' makes a higher wage, the cost of 
the product is lessened, and the output per dollar of investment 
is increased so that both employer and employee are benefited. 

Piece work is evidently not adapted to cases where many pieces 
of different character are handled daily. It lends itself nat- 
urally to repetitive work, that is, where many pieces of one kind 
are to be made. It can be applied to advantage, however, to 
small numbers of parts where the work to be done on each is of 
suflBcient magnitude to make intelligent estimates of time al- 
lowances possible. 

147. Difficulties and Objections. Piece work is of course 
not new, and has probably existed in some form or other from 
early antiquity. For reasons already discussed it did not, how- 
ever, obtain a strong foothold in our industrial organization in 
the beginning. When the limitations of the day wage method 
discussed in Article ] 45 began to make competition more difficult 
and as the volume of production increased, employers naturally 
turned to the piece-rate system as a means of increasing pro- 
duction and reducing cost. These very limitations of the day 
wage, however, have been, in a large measure, the reason for 
one of the greatest difficulties in introducing piece rates. Under 
modern conditions the discouraging effects of day work had 
tended,, as already noted, to reduce greatly the output so that 
with the advance in modern tools and methods little was really 
known regarding the possibilities of production or what really 
constituted a fair day's work. The records of work already 
accomplished were, therefore, unreliable as a guide in setting 
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piece rates, and the estimates of a busy foreman were likely to 
be little better than guesses. 

When, therefore, piece rates were introduced, based on these 
unreliable sources, it was found that the workman under this 
stimulus could produce much more than it was supposed he 
could. An examination of the foregoing table (the data of 
which are taken arbitrarily but are fairly representative) shows 
that under these conditions the increase in wages is very much 
greater in proportion than the decrease in cost. The result was 
that the employer either from cupidity, or because he really 
believed the worker was obtaining more than a fair share of the 
returns, " cut " the piece rate to a lower figure. 

If the new piece rate allowed of it, and if the ambition of the 
worker was not killed by the first cut, and he again succeeded 
in raising his wage to a high figure, the rate was again cut; and 
this cycle was repeated till the discouraged worker refused to 
exert himself farther and perhaps found himself worldng much 
harder than formerly with little or no advance in his salary. 

The general effect of this penalizing process upon the good 
workman is to teach him to limit his production to that of the 
poorer man and to awaken class consciousness. He quickly 
sees that an advance in wages cannot come through his own 
extra exertions and he naturally turns to organization as a means 
of securing by might what he feels should be his by right; and 
he is willing that poorer men shall be overpaid in order that he 
may receive something near what he feels is his just due. The 
logic is perfectly clear and he cannot be blamed for the 
result. 

Piece work has also been opposed upon other grounds. The 
average workman much prefers day pay because it involves no 
risk as to the amount he is to receive. In some respects there 
is a good reason for this objection. If the workman on day pay 
encounters extra hard castings or if his production is interfered 
with by reason of a break down or other unforeseen contingency 
over which he has no control, the entire loss occasioned thereby 
falls, not on him, but on his employer; while on piece work he 
would be a loser to the extent of his probable earnings. It has 
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been, opposed by labor unions on ethical grounds/ because it is 
asserted that the system awakens greed in the worker and stim- 
ulates unrestricted competition between them, with the result 
that discord, suspicion and the destruction of brotherly feeling 
soon take the place of harmony and good will. While the truth 
of this assertion is denied by some, the writer knows by personal 
experience that there is a considerable amount of truth in the 
statement. Competition between workmen has the same effect 
as competition between employers or corporations, and this prin- 
ciple must often be taken into account in introducing new wage 
systems. 

And, finally, the workman is prone to object to any method 
that tends to increase production, simply because it does tend to 
do so. He may not be able to explain just why, but as before 
noted, he instinctively feels that by restricting production he 
can affect the law of supply and demand in his favor. He is 
interested in his own welfare, and not that of the men of the 
future; hence economic arguments based on the ultimate gain 
accruing from increased production do not impress him. This 
attitude, short sighted as it may be, is reflected in union regula- 
tions that, while allowing the use of piece work, often fix a 
maximum number of pieces that any man may turn out in 
a day. 

It will be noted that the defects and objections to piece work 
may be those due to bad management (including lack of accurate 
knowledge) or to inherent defects in the method itself. Piece 
work has been operated very successfully where the rates have 
been accurately set and have been maintained, and where a 
correct understanding existed between employer and employee. 
There are many cases where it can be used to advantage, but 
its success will depend on a careful observance of the advantages 
and disadvantages noted above. 

' See Piece Work Not Necessary For Best Work In The Machine Shop, by 
James O'Connell, President International Association of Machinists, Engineer- 
ing Magazine, Vol. 19, 1900, p. 373. 
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Contract System. 

148. In some of the ship-yards, locomotive works aud similar 
industries, both in Great Britain and America, a method known 
as the contract system or contract plan is in use to a considerable 
extent. Under this system the employer contracts with a gang 
boss to do a certain part of the work, as the building of a mast, 
the assemblying of the valve gear of a locomotive, or some sim- 
ilar comprehensive detail that may involve the employment of 
several workmen of various degrees of skill. The employer fur- 
nishes all materials and tools and the contractor provides his 
own workmen, paying them either by piece work or day work 
as they may agree between them. To the owner, therefore, the 
plan is simple piece work; while to the workman it may be either 
day work or piece work. 

The advantages to the employer are obvious. He secures a 
definite cost on his product and, apparently, has the burden of 
labor disputes lifted from his shoulders. The contractor and his 
men have, however, little interest in the upkeep of the tools, and 
the wear and tear on equipment is likely to be heavy under this 
system. The condition of the workman under this method may 
or may not be advantageous, depending on the contractor, and 
while the plan has worked well in many places, the underlying 
principles cannot be said to be good, as it admits of the sweat- 
shop methods that have followed in its wake when used in call- 
ings such, as the clothing trade. 

The Halsey Premium Plan. 

149. General Features. The Halsey Premium Plan ^ was the 
first of the modern gain-sharing plans and is a well thought out 
effort to meet some of the difficulties of day work and piece work 
already noted. It is especially important as it was the pioneer^ 

' See The Premium Plan of Paying For Labor, by F. A. Halsey, Trans. 
A.S.M.E., Vol. 12, p. 755. 

2 This is true, at least, so far as modern times and the machine industries 
are concerned. The idea seems to have been employed, however, in earlier 
days in other industries, but such use as was made of it had made little impres- 
sion on wage systems in general. See also Rational Management by A. H. 
Church, Engineering Magazine, April, 1913, p. 29^ 
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In a new method of rewarding labor. Under this plan it is op- 
tional with the workman whether he elects to work on the pre- 
mium plan or not and his day's pay is assured to him whether 
he earns a premium or not, provided, of course, that he is not so 
incompetent as to be undesirable. Under this plan a standard 
time, based on previous experience, is allowed for the work in 
question. For every hour that the workman can shorten this 
time he is paid a fraction of his hourly wage as a premium. In 
Mr. Halsey's original illustration the fraction selected is one- 
third; but, as he points out, this is a question that must be set- 
tled by good judgment. In practice it varies from one-quarter 
to one-half of the hourly wage. Thus, suppose a job normally 
requires ten hours to complete, and the workman's pay is $3.00 
for the ten hours. If he can reduce the time of the work to 

2 X 30 
eight hours his premium will be — - — ■ = 20 cents and his earn- 

o 

ings for the eight hours will be (8 X .30) + .20 = $2.60 or at 
the rate of $3.25 per day of ten hours. The labor cost to the 
employer is, therefore, forty cents less than on day work. Or 
suppose, again, that as in Article 146 the workman is paid $3.00 
per day and is producing normally fifteen bolts daily. If under 
the stimulus of the premium plan he produces twenty bolts daily 
he would save one-third of a day in time and his bonus would be 
(i -3-) = 33i cents, thus making his daily wage $3.33i. The 
labor cost per bolt would also fall from 20 cents each to 16f 
cents. On the other hand if he should fail to make fifteen bolts 
he would still receive his full normal day's pay of $3.00. The 
wages and costs for various numbers of bolts under this plan 
would, thus, be as shown in Table 5, using the same data as in 
Article 146, and making the premium one-third of the labor value 
saved. 

150. Advantages and Disadvantages. Since this system in- 
sures the workman his full day's pay it is easy to introduce. No 
changes are needed in the regular shop methods, or at least no 
conspicuous changes, and the workman is not compelled to work 
for a premium unless he so desires. Because of this conciliatory 
characteristic of the plan it is in more extended use than any 
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TABLE 6. — EARNINGS AND COSTS UNDER HALSEY 
PREMIUM PLAN. 



No.ot 


Material 


Day 


Premium. 


Workman's 


Macliine 


Total shop 


CkMtper 


bolts. 


cost. 


wage. 


earmngs. 


rate. 


cost. 


bolt. 


10 


1.00 


3,00 





3.00 


2.00 


6.00 


0.60 


15 


1.50 


3.00 





3.00 


2.00 


6,50 


0.43- 


20 


2.00 


3.00 


33J 


3.33f 


2,00 


7, 33 J 


0.36- 


30 


3.00 


3.00 


1.00 


4.00 


2.00 


9,00 


0.30 


40 


4,00 


3.00 


1.661 


4.661 


2.00 


10,661 


0.26 


50 


5.00 


3.00 


2.331 


5. 33 J 


2.00 


12.33i 


0.24- 



other gain-sharing method. It is simple in its operation and 
every man can compute just what his premium will be. The 
standard times are posted in the shop and each man by keeping 
accoimt of his own performances can readily compute his own 
premium. These standard times, as before noted, are based on 
previous records with such shortening of these records as may 
seem desirable or necessary. However, no radical shortening 
of the records is made unless new methods or appliances are put 
in operation. 

Under this plan the workman does not obtain the entire benefit 
of the gain in product that he produces as he does in straight 
piece work. There are two logical reasons for this. First, the 
employer is entitled to some of the gain, since the workman in 
making it uses the tools harder, uses more power and other inci- 
dentals. Secoiidly, since the employer is obtaining part of the 
gain he is less likely to reduce the premium and lower the work- 
man's earnings as in piece work. 

An argument often advanced against the plan is that the rates 
are set by judgment or are based on records that do not repre- 
sent the workman's full capacity and that, as a consequence, the 
workman easily makes large premiums, thus tempting the em- 
ployer to reduce the standard time. The same argument holds 
against piece work as ordinarily practiced. In the light of more 
modern advances in time study there is some truth in this crit- 
icism, but there is no reason why basic rates for this system can- 
not be based on so-called scientific time studies. On the other 
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hand the lowering of the standard time much below previous 
records makes the introduction of any bonus or premium plan 
more difficult. The success of the Halsey plan is due largely 
to its simplicity, ease of introduction and fairness. 

151. The Rowan Modification of the Halsey Premium iPlan. 
It is obvious that the general principle involved in the Halsey 
method can be modified and varied in many ways. One of the 
best known of these modifications is that of Mr. James Rowan ' 
of Glasgow, Scotland. In this plan a percentage is added to 
the day rate, this percentage being computed by the fraction 

Time Saved 
Standard Time 



or expressed as an equation 



Premium = Day rate for time consumed X 



Time Saved 
Standard Time 



Thus, if the standard time were ten hours and the day rate $3.00 
and the workman completed the job in eight hours, his premium 
would be $2.40 X ttt — -48 and his pay for the piece would be 
$2.40 + .48 = $2.88 or at the rate of $3.60 per day. Using the 
same data as in the other systems the several items for various 
rates of production would be as shown in Table 6. Fifteen bolts 
per day are taken as a standard day rate production. 



TABLE 6. — EARNINGS AND COSTS UNDER ROWAN PREM- 
IUM PLAN. 



No. ot 
bolts. 


Material 
cost. 


Day 

wage. 


Premium. 


Workman's 

daily 
earnings. 


Machine 
rate. 


Total shop 
coat. . 


Cost per - 
bolt. 


10 


1.00 


3.00 





3.00 


2.00 


6.00 


0.60 


15 


1.50 


3.00 





3.00 


2.00 


6.60 


0.43i 


20 


2.00 


3.00 


0.75 


3.75 


2.00 


7.75 


0.381 


30 


3.00 


3.00 


1.50 


4.50 


• 2.00 


9.50 


0.311 


40 


4.00 


3.00 


1.871 


4.87i 


2.00 


10. 87 J 


0.27J 


50 


5.00 


3.00 


2.10 


5.10 


2.00 


12.10 


0.24i 



It will be noted that under this plan the earnings of the work- 
man can never exceed twice his day rate. Ths value of the 

^ See A Premium System of Remunerating Labor, by James Rowan, 
Proceedings of Mechanical Engineers, (British), 1901, p. 865. 
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^ „. „ , . Time Set — Time Consumed , ,, 

controllmg fraction, — -— constantly 

Time Set 

approaches unity, as the time consumed approaches zero, hence 

the premium can never exceed the day rate multipUed by unity 

and therefore the earnings can never be more than twice the day 

rate. It also pays the worker more liberally for the earlier, and 

hence easier gains, but makes it increasingly difficult to make 

higher gains, thus practically discouraging very high production. 

This plan of computing the premium differs from the original 

Halsey method in this particular, as the latter places no limit to 

the continual increase of earnings. There seems to be no more 

reason for limiting earaings than for limiting production, but 

the plan has the advantage, if it may be so-called, of lessening 

the employers' desire to cut the basic rates as production and 

earnings increase. This plan has not been much used in this 

country though in extended use in England. 

The Tayloe Differential Piece-Rate. 

152. General Features. All the pay systems previously dis- 
cussed aim to secure increased production simply by enlisting 
the interest of the workman througl\ increased compensation. 
None of these methods make any exhaustive effort to find out 
what really constitutes a fair basis for a day's work, and with 
the exception of the straight piece work plan, none of them 
penalizes the workman for not putting forth his best efforts. The 
Halsey premium plan paved the way, however, for a more thor- 
ough study of the problem, and the proposal of more refined 
methods. Whether these new methods are more equitable, and 
whether they will come into extended use will be discussed in a 
later chapter. 

The first of these new methods was that proposed by Mr. F. 
W. Taylor.i Mr. Taylor began his investigation by ignoring 
all records based on previous performances and studied each 
operation in detail; his idea being to find the best method of 
doing each detail operation and the minimum time that should 

1 See A Piece Rate System, by F. W. Taylor, Trans. A.S.M.E., June, 1895. 
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be allowed to do it. He has shown that not only can this be 
done by expert observers, but also that by recording the results 
of these analytical observations for various operations it is pos- 
sible to build up, synthetically, the minimum time required for 
other jobs involving these common details of operation. He has 
shown, also, that by surrounding the workman by expert ad- 
visors and the proper equipment he can be taught to reach the 
standard performances predicted by these expert observers. 
This point of view has been fully discussed in Chapter 8. This 
method, then, and those that Tollow presuppose more than a 
change in the pay system; they involve changes in management 
as well. 

To encourage the workman to reach the standard of perform- 
ance Mr. Taylor establishes two piece rates, a high piece rate 
when the standard is attained, and a low piece rate when the 
standard is not attained. Thus, if as before, the standard pro- 
duction is 30 bolts per day the piece rate for that output, and 
beyond it, might be fifteen cents per bolt; but for any produc- 
tion below thirty the rate might be ten cents per bolt. There 
is every incentive, therefore toward maximum production, for 
the workman receives not only a high piece rate if he reaches 
and exceeds the standard, but receives the full piece rate, per 
piece, as his production rises, after he has attained the standard 
performance and not simply a portion of it as under the Halsey 
plan. Mr. Taylor's plan differs from the Halsey or any of the 
preceding plans in that it seeks to determine definitely just how 
much a good man should do and to set the standard so that only 
good men can attain the higher piece rate level, but liberally 
rewarding those that can. It also penalizes the poorer worker 
in greater degree than is done in straight piece work, since the 
lower piece rate is purposely set very low 'to spur the man to fry 
to attain the higher rate. The day wage is not assured to the 
worker under this plan. 

To make an approximate comparison with other methods 
suppose that analysis shows that with improved facilities thirty 
bolts per day may be taken as a fair day's work. Suppose also 
that an upper rate of fifteen cents per bolt is sufficient incentive 
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to the workman to meet this standard, and let ten cents be taken 
as the lower rate. It will be fair to assume that the machine rate 
will be increased to say $2.50 because of the more expensive 
planning department necessary. Then the costs and earnings 
under this system will be as shown in Table 7 following: 

TABLE 7.— EARNINGS AND COSTS UNDER TAYLOR DIF- 
FERENTIAL PIECE-RATE. 



No. of 


Mater- 




Piece 


Workman's 

daily 
earnings. 


Machine 


Total 


Cost per 


bolts. 


ial cost. 




rate. 


rate. 


shop cost. 


bolt. 


10 


1.00 


Not assured 


10 


1.00 


2. ,50 


4.50 


0.45 


15 


l.iiO 




10 


1.50 


2.. 50 


5.50 


0.36 


20 


2.00 




10 


2.00 


2.50 


6.50 


0.32 J 


30 


3.00 




15 


4.50 


2.50 


10.00 


0..33- 


40 


4.00 




15 


6.00 


2.50 


12.50 


0.31i 


50 


5.00 




15 


7.50 


2.50 


15.00 


0.30 



153. Advantages and Criticisms. The Taylor differential 
piece-rate'recognizes very fully that low wages do not mean cheap 
product. Thus, in the above example, the cost at twenty bolts 
per day is as great as at forty bolts per day. It is evident, how- 
ever, that in order to reduce the price and at the same time pay a 
high-piece rate a large quantity must be produced. Thus the cost 
per bolt at a production of thirty per day is slightly less under 
the 33^ per cent Halsey plan than under the Taylor system with 
the data ^ taken. However, under Taylor's method of expert 
analysis, prediction and preparation the good workman has more 
chance of reaching this high output than under the Halsey plan 
that depends on the initiative of the workman alone. The Tay- 
lor plan aims to determine just what the maximum product 
should be imder best conditions, leaving nothing to the worker's 
initiative, but pajring him a good rate to insure his cooperation. 
The criticism usually made of the Taylor system is that it takes 
away the workman's initiative and tends to make an automaton 
of him. While this may seem to be the immediate effect upon 

• The data selected for the several tables are what might well be expected 
in practice. Accurate comparison of the systems cannot, however, be drawn, 
from these data as the basic rates may be varied so widely. 
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skilled workmen the ultimate effect of this method would be no 
different from that of the introduction of any labor-saving device 
or any division of mental labor from manual labor. All such 
influences tend to subdivide and reclassify labor, putting the 
planning into the hands of the more able and the actual execution 
into the hands of the less able. The Taylor system is a very able 
analysis of the theory of division of labor, both mental and 
manual. To what extent it may come into use will depend on 
grounds other than those already considered. 

It is objected also that the method, by measuring accurately 
a man's capacity for work, puts into the hands of the employer 
an enormous power that he hitherto has not possessed. This 
also is true, but is no argument against such accurate measure- 
ment. There is no reason why an employer should not know 
just what value he is purchasing in labor as he does' in buying 
material. He must not, however, be allowed to use this power 
unjustly. Clearly, rates could be set by this method that would 
exclude all but the very best men from participating in industry, 
and because of the increased product the market demand could 
be filled. It is questionable, to say the least, whether it is better 
to have production concentrated in the hands of a few or to have 
every man producing as efficiently as he can and being paid 
accordingly. 

The Gantt Bonus Plan. 

154. General Features. It is evident that the differential 
piece-rate is a difficult one, in general, to introduce because of the 
fear on the part of the workman that he cannot attain the higher 
rate and is, therefore, condemned to a lower wage and ultimate 
dismissal. Mr. H. L. Gantt,^ a former associate of Mr. Taylor, 
has devised a plan that obviates this difficulty and yet holds out 
the reward of good performance. Like Taylor, Gantt makes 
a very careful study of the work and conditions, and determines 
just what a good standard performance should be under the best 
conditions that he can establish. On the basis of these observa- 

' See Trans. A.S.M.E., Vol. 23, 1902, p. 341; also Work Wages and Profits, 
by H. L. Gantt. 
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tions a definite task for a given time is set, and if the worker can 
accomplish this task he receives a bonus in the form of an extra 
time allowance, usually from 25 to 50 per cent of the time al- 
lowed for the task; hence the name task and bonus which is 
associated with this plan. 

If the workman fails to accomplish the task he receives only his 
day rate, which is guaranteed to him. The plan, therefore, has 
the good features of the Halsey plan in insuring the day rate, 
and hence makes it easy of introduction, and embodies, also, 
the good features of the Taylor plan in that it makes a high 
rate of production possible and offers a great inducement for 
high performance. 

To illustrate, suppose that as in the previous example of the 
Taylor method, the standard performance is thirty bolts daily, 
and that the day rate is $3.00 as before. Suppose, also, that 
the bonus is 33? per cent of the time allowed. Then the time 
allowed for one bolt is, therefore .333 hours. If the workman 
makes just thirty bolts per day he earns a bonus and is given 
credit for (10 + \f-) = 13.33 hours, which at thirty cents per 
hour is $4.00 per day. If he does not make the thirty bolts he 
does not earn a bonus and his pay is at the day rate of $3.00. If, 
on the other hand, he should exceed the task and make forty 
bolts he would be given the time allowed for forty bolts plus a 
premium of one-third that time. Thus, the time allowed for 
forty bolts is .333 X 40 = 13.33 hours, the premium would be 

13 33 

— ^r — = 4.44 hours and the worker's daily earnings would be 

(13.33 + 4.44) X .30 = $5.33. Table 8 shows the earnings 
and costs under the Gantt bonus system for the same data as 
has been assUmed for the previous examples. 

A study of coltmins one and five will show that this system 
gives day pay when the bonus is not earned and piece work pay 
when the bonus is earned. In the example given, for instance, 
the day pay is $3.00 and the piece rate is 13.3 cents. 

155. Advantages and Disadvantages. As before noted this 
plan is easy to introduce and it is humane in its operation. Under 
Mr. Gantt's methods special attention is given to the training 
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TABLE 8. — EARNINGS AND COSTS UNDER THE GANTT 
BONUS PLAN. 



No. of 
boila. 


Material 

0O3t, 


Day 

wage. 


Bonus. 


Workman's 

daily 
earnings. 


Machine 

rale. 


Total shop 
cost. 


Cost per 
bolt. 


10 


1.00 


3.00 





3.00 


2.50 


6.50 


0.65 


15 


1.50 


3.00 





3.00 


2.50 


7.00 


0.461 


20 


2.00 


3.00 





3.00 


2.50 


7.50 


0.37 J 


30 


3.00 


3.00 


1.00 


4.00 


2.50 


9.50 


0.311 


40 


4.00 


3.00 


1,33 


5.33 


2.50 


11.83 


0.29J- 


50 


5.00 


3.00 


1.66 


6.66 


2.50 


14.16 


0.28- 



of the workmen, both in the skill necessary to earn the bonus and 
also in habits of industry.^ A careful study is made of all the 
conditions, all obstacles are removed and every assistance is 
given to the worker that may help him to earn the bonus. The 
task must necessarily be set high since the output must be large 
to greatly reduce the unit cost, and since the bonus is large and 
the Tvorkman gets all the apparent gain. A further incentive to 
production is provided by giving a bonus to the foreman when a 
given proportion of men under him earn their bonus. This 
encourages the foreman, not only to teach the men all he can, 
but to keep all obstacles from before them. The system has 
undoubted merit, and under Mr. Gantt's direction it has been 
very successful in many plants. It does, however, like the 
Taylor plan, divide the workers into two classes, those that 
can earn a bonus and those that cannot, and this feature has 
been criticised. It is questionable, however, if this effect is any 
greater than the necessary difference in wages that must always 
exist where men are paid on merit. 



The Emerson Efficiency Plan. 

156. General Features. The Emerson" efficiency plan, while 
aiming to attain the same results as the systems already dis- 
cussed, proceeds on a principle somewhat different from any of 

• See Work Wages and Profits, p. 115. 
' See Efficiency, by Harrington Emerson. 
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them, though some features of the plan are similar to some fea- 
tures of these other methods. Like the Halsey and Gantt sys- 
tems, Emerson assures the workman his day wage. Like Taylor 
and Gantt, he makes a careful study of the details of production 
and establishes a standard performance that represents a full and 
fair task for the worker. For the attainment of this standard 
a large bonus is offered, as in the Gantt method, but smaller 
bonuses may be earned before reaching this standard, thus 
agreeing in a way with the Halsey plan. 

To make this method clear suppose that a job is standardized 
at 120 hours. If the workman performs the task in 120 hours 
his efiBciency is said to be 100 per cent. If he takes 240 hours 
his efficiency is 50 per cent. If he takes only 100 hours his 
efficiency is 120 per cent and so on. No bonus is paid the wo/rker 
unless his efficiency reaches 66f per cent, but he receives only 
his day pay. At this point he receives a very small bonus, but 
the bonus increases as his performance rises till at 100 per cent 
efficiency he receives 20 per cent of his day wage as a bonus. 
For greater performance greater bonuses are paid till at 140 per 
cent efficiency the worker receives 60 per cent of his wages as a 
bonus. The bonus rates for the several efficiencies are given 
below in Table 9, from which it will be seen that the bonus for 
the lower efficiencies is very small but increases rapidly as the 
efficiency rises. 



TABLE 9. — EMERSON BONUS RATES. 



Effi- 




Effi- 












ciency 


Bonus per 


ciency 


Bonus per 


Efficiency 


Bonus per 


Efficiency 


Bonus per 


per 


81.00 wages. 


per 


Sl.OO wages. 


per cent. 


11.00 wages. 


per cent. 


$1.00 wages. 


cent. 




cent. 












67 


0.0001 


78 


0.0238 


88 


0.0832 


99 


0.1881 


68 


0.0004 


79 


0.0280 


89 


0.0911 


100 


0.20 


69 


O.OOII 


80 


0.0327 


90 


0.0991 


101 


0.21 


70 


0.0022 


81 


0.0378 


91 


0.1074 


102 


0.22 


71 


0.0037 


82 


0.0433 


92 


0.1162 


103 


0.23 


72 


0.0055 


83 


0.0492 


93 


0.1256 


105 


0.25 


73 


0.0076 


84 


0.05.53 


94 


0.1352 


110 


0.30 


74 


0.0102 


85 


0.0617 


95 


0.1453 


120 


0.40 


75 


0.0131 


86 


0.0684 


96 


0.1557 


130 


0.50 


76 


0.0164 


87 


0.0756 


97 


0.1662 


135 


0.55 


77 


0.0199 


87.5 


0.0794 


• 98 


0.1770 

• 


140 


0.60 
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In the practical operation of this method by Mr. Emerson the 

bonus is calculated monthly and not for individual jobs. Thus, 

if a man's wages are $0.30 per hour, and if during a given month 

he has worked 240 hours, doing in that time jobs whose total 

. 210 
standard times have been set at 210 hours, his efficiency is — = • 

87.5. His wages are $72, his bonus (see table) is 7.94 per cent 
of his wages, or $5.72, and his earnings $77.72. The advantage 
of this monthly award is that it tends to make the worker de- 
sirous of making a bonus on every job since the averaging in of 
a number of poor performances with a few good ones would, in 
all probability, mean the loss of any bonus that he may have 
earned on these good performances. 

Tp make an approximate comparison with the other systems 
let the standard performances as before be 30 bolts and the day 
wage $3.00; then the earnings and costs under the Emerson plan 
are as given in Table 10. 

TABLE 10. — EARNINGS AND COSTS UNDER EMERSON 

PLAN. 



No. of 
bolts. 


Mater- 
ial cost. 


Day 
wage. 


Effi- 
ciency 
per cent. 


BonuB. 


Workman's 
daily- 
earnings. 


Machine 
rate. 


Total shop 
cost. 


Coat per 
bolt. 


10 


1.00 


3.00 


0.33 J 





3.00 


2.50 


6.50 


0.65 


15 


1.50 


3.00 


0.50 





3.00 


2.50 


7.00 


0.46 J 


20 


2.00 


3.00 


0.66! 


0.03 


3.03 


2.50 


7.53 


0.37- 


30 


3.00 


3.00 


100 


0.60 


3.60 


2.50 


9.10 


0.30- 


40 


4.00 


3.00 


133^ 


1.59 


4.59 


2.50 


11.09 


0.27- 



As in all bonus systems where the workman receives a large 
part of the apparent gain, the output must be large in order to 
reduce the cost, and as a consequence, the standard performance 
must be set so high that only the best men can attain it. The 
system is, therefore, selective in its operation though not so 
markedly so as the Gantt and Taylor systems since there is 
some provision made for all men that can attain an efficiency of 
66f per cent. 
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Resume. 

157. It is difficult, if not impossible, to draw accurate com- 
parisons between the several methods of payment discussed in 
the preceding articles because of the different foundations on 
which they rest and the widely differing practice they lead to; 
and the tabulated figures given for each method must, there- 
fore, be taken as suggestive rather than conclusive. They do, 
however, make it possible to compare these systems so as to 
show clearly the relative importance they may possess in the 
eyes of the employer and the employee. In making this com- 
parison it must be remembered that the interests of these two 
classes of men are not always the same. The employer naturally 
buys labor as cheaply as he can, the worker naturally sells his 
labor at as high a price as he can command. The employer 
wishes large output; the worker is in general not interested in 
increasing his output unless his compensation increases accord- 
ingly. Mr. Taylor says ' that in order to induce men to put 
forth their best efforts it is necessary to pay laborers from 30 
to 60 per cent more than the average of their class; ordinary 
mechanics from 70 to 80 per cent more than the average of their 
class; and for work requiring skill, brains, close application and 
bodily exertions, as high as 100 per cent extra compensation is 
needed. This statement is, in general, undoubtedly true. The 
fact that increased output eventually benefits not only the em- 
ployer but also the employee has little or no influence on the 
worker. He is not willing, and justly, to forego present profits 
for the sake of prospective gains that are, after all, somewhat 
problematic and uncertain. Hence he wishes as high a wage as 
he can obtain regardless of output; in fact, he is inclined to look 
upon increased output with distrust as leading to a full market 
with a resulting drop in labor values. 

The employer also desires low unit costs. If he can obtain 
this and also obtain great output his position is very favorable. 
However, there is a great advantage in large output even if the 
shop costs do not materially change; since the greater his output 

» Trans. A.S.M.E., Vol. 24, 1903, p. 1346. 
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per dollar of investment the greater is his percentage of profit 
for a given gain per piece sold. Clearly, it is more profitable to 
sell one thousand pieces per month than to sell only one, the 
gain per piece being the same in both cases. A wage system, 
therefore, that will stimulate output even though it does not 
materially reduce the unit cost, is a desirable matter. 

In comparing these new wage systems with day work it would 
seem fair to consider day work at its best and not to compare 
them to day work where the worker is producing a small fraction 
of what he is capable of. Such conditions, are, perhaps, too 
common, but they are due more to defects in management than 
in the principle of day work. It would not seem to be unfair 
to consider that the worker on day pay is producing three-fifths 
of what he is capable of under the existing conditions. Hence, 
in the illustration cited (Art. 146) where fifteen bolts are pro- 
duced daily, twenty bolts may be taken as a maximum perform- 
ance under the existing conditions and surroundings, provided 
the worker receives a financial stimulus suflScient to insure his 
maximum effort, or such as he can put forth continually without 
injury to himself. 

In Fig. 21 the line ACK represents the worker's hourly pay 
for any hourly output whatever at 30 cents per hour; one and 
one-half per hour or fifteen bolts daily being considered a good 
day's work. If now the worker is put on piece work at a rate 
equivalent to his day work performance, or 20 cents per bolt, his 
earnings will be represented by the line OB, and when he reaches 
the maximum attainable performance of twenty bolts per day 
or two per hour his hourly rate rises to 40 cents. (If he has been 
working far below his capacity his output may rise very high, 
indeed, comparatively, but if it does so rise the inevitable cut 
in rate quickly follows.) Should he fail to produce fifteen bolts, 
his decreased earnings would be represented by OC. 

Since the Halsey system and all its modifications, as illustrated 
by the Rowan plan, are not based on changes in surrounding 
conditions or facilities, it would not be expected that they could 
stimulate the output beyond that attainable by piece work. 
The advantage of this system is that it insures the workman his 
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day rate and under these methods his curves of earnings are 
ACPG and ACDH respectively, and both of these curves lie 
below the piece work curve, hence the remuneration per piece 
is less by these methods than by the piece work plan. They are, 
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however, much more likely to secure the maximum product of 
twenty pieces since they insure the day rate and workmen may 
look upon them with less distrust. . 

The Taylor, Gantt and Emerson methods proceed on the gen- 
eral principle that not only does increased compensation stimu- 
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late the output but that still greater gains can be made by making 
the conditions surrounding the workman the very best and by 
instructing him in the very best method of procedure. It has 
been assumed in this case that these methods will increase the 
output 100 per cent or to thirty bolts daily. Then the pay of 
the worker under these several methods is fairly well represented 
by the lines ONDE, A-CNPM and ACF, respectively. It is 
assumed that the piece rate under the Gantt system may be 
somewhat lower than imder the Taylor system in order to pro- 
duce the same incentive, since the Taylor plan docs not insure 
day's pay. The lines OC and ON measure rates of pay below 
the standard wage of 30 cents, but the Halsey, Rowan, Gantt 
and Emerson curves and that part of the Taylor curve that 
measures earnings above 30 cents per hour lay between the 
straight piece work curve CB and the day rate curve CK. That 
is, the reward of the worker is, in general, greater on piece work 
and less on day work than by any of the other pay systems for 
all outputs above the standard rate of fifteen pieces per day. 
This is necessarily so in the Halsey and Rowan plans from their 
very nature. It is true of the other plans because the great 
increase in output under these new methods is due only in part 
to increased remuneration (the effect of which has already been 
shown to have limitations) and in greater part to the extended 
division of labor under these methods and the assistance given 
the worker. The latter is, therefore, not entitled to a propor- 
tionate reward as in straight piece work and if he were it could 
not be paid without increasing the unit costs above piece work 
costs since the planning of the work and the training of the work- 
men under the new systems are items of expense that must be 
included in the costs. It is clear, however, that these more 
advanced methods of rewarding labor are effective in raising 
the output and at the same time paying higher wages than could 
be paid under ordinary day or piece work, at the same time 
keeping the costs as low, if not lower, than when the increased 
output is obtained by ftnancial stimulation alone. 

It is obvious that the cost per bolt for a large output will be 
less under day work than under any of these methods that pay 
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higher rates for higher output, and it is also clear that the unit 
cost will be less under the Halsey plan and its modifications than 
under piece rates, since the worker receives a portion only of the 
gaiji accruing from his increased activity. The effect of the 
Taylor, Gantt and Emerson systems on unit cost is not so clear, 
and the assumption so often made that increased output neces- 
sarily means decreased unit cost is not warranted except when 
other factors remain constant. The increased output under 
these methods is due as before stated to the incentive of high 
wages and to a detailed planning of the work accompanied by 
expert advice to the worker. The cost of this last feature may 
make a large addition to the shop burden and, therefore, the 
unit wage cost is not a correct measure of the total unit cost. 
In the examples cited it was assumed that an increase of 100 per 
cent in output could be obtained by these advanced methods 
with an increase in the machine rate of 25 per cent, which would 
seem to be conservative. To make comparison easier the unit 
costs under each method (i.e., the last column in each of the 
foregoing tables of cost and earnings) are tabulated in Table 11. 

TABLE 11. — COMPARISON OF COSTS UNDER VARIOUS 

SYSTEMS. 



Number per day. 



Day work 

Piece work 

Halsey premium . . 
Rowan premium . . 

Taylor piece 

Gantt bonus 

Emerson efficiency 



10 



60 
50 
60 
60 
45 
65 
65 



Cost per bolt in cents. 



431 

43i 
431 
431 
361 
461 
461 



35 
40 
361 
381 

32J 
37i 
38 



261 

361 

30 

31! 

331 

311 

30i 



22^ 

35 

261 

27i 

31} 

29§ 

271 



50 



20 

34 

241 

24J 

30 

28i 



The black faced figures in the table denote the costs for the 
highest probable output under each system. It will be noted 
that in each case the cost for day work is lower, and for piece 
work higher than for any other system except in the smaller 
outputs where some of the advanced systems naturally give 
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higher costs because of increased shop burden. But it is evi- 
dent that if the remuneration or the added shop burden in the 
Gantt, Taylor or Emerson systems should be much more than 
what has been allowed, the reduction in cost over simpler systems 
would be problematic. However, it should again be noted that 
even when there is no reduction in cost the gain in output is 
highly important and desirable. 

As previously stated these mathematical statements must be 
taken as approximate and as indicating general principles only. 
They are such, however, as might occur and may, therefore, 
assist in visualizing the relations that exist between these much 
discussed methods. Of course each shop is a problem by itself 
and a method that may be satisfactory in one may not work at 
all in another. It is also obvious that an infinite number of 
pay systems can be devised along the lines of the advanced 
methods discussed. The importance of these new methods 
does not lie so much in the fact that they assist in securing greater 
output at lower cost and higher wages, as in the tendencies that 
they portend. It really does not matter very much what pay 
system is used so long as it is just to employer and employee, 
insuring to the one full value for his money, and rewarding the 
other fully for his efi!ort. 

There are, however, two very important features involved 
in these new methods that deserve more than passing thought. 
Under the older system of day work it is necessary in most cases 
to drive the worker in order to obtain his best efforts. Under 
piece work this is not necessary, but the worker has to take 
chances against losses sometimes beyond his control, and this 
he is not inclined to do and often cannot afford. The newer 
methods frankly recognize that men must be paid for extra 
exertion, and this is a step in the right direction away from 
slave-driving methods. 

The other feature is even more important. Under day work, 
piece work, and to a large extent under the Halsey plan, the 
conditions of production are not changed where added incen- 
tive is given to production. Under the Taylor, Gantt and 
Emerson methods radical changes are involved, affecting not 
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only the equipment but the workman himself. The intro- 
duction of the planning department, functional foremanship 
and other features of advanced management so closely connected 
with these modern pay systems, portend a much further appli- 
cation of division of labor than heretofore contemplated. The 
effect of these changes on the workman will be marked, as these 
influences tend to disintegrate still further the trades and to 
reclassify workers into new groups. Mr. Taylor ^ expressed 
this idea very clearly when he said — " The full possibilities of 
functional foremanship, however, will not have been fully realized 
until almost all of the machines in the shop are run by men who 
are of smaller calibre and attainments and who are, therefore, 
cheaper than those required under the old system." The new 
wage systems are, therefore, closely tied up with radical changes 
in management and are, in a way, not comparable with old 
methods in their ultimate effect on the workman. 

Furthermore, the new methods approach the problem of 
remuneration from a new view point. Labor is measured ex- 
actly, all obstacles are removed as far as possible, and the worker 
is expected to reach a predetermined performance in exactly 
the same way in which a scientific farmer determines the effi- 
ciency of a cow or the output of a hen. This, in itself, is not of 
importance; hut if these methods are to be used as a means of 
eliminating all that fall telow a given standard it opens up a grave 
and perplexing problem. In the case of the farmer it is an easy 
problem; in the case of men and women it is not so easy. 

It will be seen, then, that modern wage systems are closely 
interlocked with systems of management, and back of this again, 
often forgotten, but never absent, awaits the greater problem 
of humanity and human existence. The time was when wages 
were settled without much regard to this greater problem, but 
unless all signs are misleading it will soon be the great factor in 
both industrial management and reward. A future chapter 
will discuss more fully the limitations of some of these new 
methods (see Chapter 16). 

1 See Tran. A.S.M.E., Vol. 24, page 1295. 
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All of these wage methods both old and new are based upon 
the prevailing wage rates that may happen to exist. The new 
wage systems, taking the prevailing wage as a basis, provide 
ways and means whereby the worker can increase this basic rate 
by making an extra effort. There may be a great difference, 
however, between the amount of money that a man may be able 
to earn and the amount that he should have to enable him to 
maintain himself and his family, as they should be maintained, 
for the best interests of society. This fact has long been recog- 
nized, but Mr. Henry Ford was one of the first to make a practical 
experiment along these hnes by paying considerably more than 
the prevaihng wage provided certain conditions of living were 
observed by the recipients of these higher rates. It is an open 
question, of course, how far an employer should undertake to 
dictate the personal affairs of an employee or to impose paternal 
regulations upon him even though these regulations are accom- 
panied by higher rates of pay. It should be remembered also 
that few manufacturers are in a position, financially, to justify 
any such system of labor reward as has been established by Mr. 
Ford. 

There is much food for thought, however, in this experiment 
and it is pertinent to enquire whether there is not a more humane 
and more progressive basis of labor reward than the prevaihng 
wage that is fixed by a competitive system. Major George D. 
Babcock' has made a very interesting attempt to find a basis of 
labor reward which would take into account logical factors upon 
which such labor reward should depend. The discussion of this 
effort is beyond the limits of this book, but it will repay reading 
and it is interesting to note that Major Babcock states: "No 
attempt has been made as yet to determine the correct wage 
rate for the workers or in any way to establish fundamental 
values for their efforts." Major Babcock took the prevailing 
wage rates for the yea.r 1905 as base rates giving good reasons 
for so doing. The rates that he established, therefore, while 
relatively fair and just, rested as he frankly states upon an assumed 

'See Taylor System in Franklin Management, by Major George D. 
Babcock, 
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base rate. It may be that it is not possible to establish any logi- 
cal basic wage rate and that some other basis of labor reward 
must be resorted to if industry is to serve all humanity in a fitting 
manner and if we are to have industrial peace. 

Profit-Sharing Methods. 

158. The student of industrial problems turns naturally to a 
consideration of cooperative methods as a means of restoring, 
in a measure, what the workman has lost by separation from 
the tools of production; and many comprehensive attempts have 
been made to realize some of the benefits of cooperation in actual 
practice. A few have met with some measure of success, where 
the conditions were favorable, but the great majority have been 
failures. 

One of the most common forms of this idea is the profit- 
sharing scheme whereby a certain percentage of the profits are 
distributed at fixed intervals, usually annually or semi-annually, 
in some definite ratio to all employees that have been in the 
employ of the firm for a stated term. The difference between 
this plan and the wage systems discussed should be clearly noted. 
Under all of these wage systems the extra reward is individual, 
is based on dUigence and skill, and is paid at once. Under 
profit-sharing the bonus comes at long intervals and as a result 
of many conditions that are obscure and conflicting to the worker. 
Furthermore, the conditions that fix the possibility of such re- 
ward are, to a large extent, not under the control of the worker 
and any extra effort he may make may be more than offset by 
fooUsh- mistakes in management or unfortunate trade conditions. 
The reward is too remote to interest him to the same extent as 
the pay systems discussed. This method of bonus award also 
makes no distinction between the diligent and lazy, which is mani- 
festly unfair, and incidentally this is one of the basic troubles 
that lie at the root of all cooperative schemes. Clearly, such 
unjust discrimination must tend to kill personal incentive and 
ambition and to reduce all efforts to mediocrity. Any system 
that eliminates personal ambition and individual incentive is 
foreordained to failure. 
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The same remarks apply, in a general way, to schemes which 
permit employees to invest in shares of the company's stock on 
advantageous terms. As a means of bettering the financial 
status of the employee and of obtaining his interest, they no 
doubt are valuable; but they should not in any case be looked 
on as rewards for increased diligence. As Mr. Going has well 
said — "There is no necessary automatic and manifestly just rela- 
tion between an employee's efficiency or faithfulness and his 
abihty to save money and invest in stocks. The most deserving 
man in the company's service may have a large family, or a sick 
wife, or dependent parents, and he may have to turn aside from 
the opportunity to become an investor and see it go to someone 
whom he knows (as perhaps only one workman can know an- 
other) is less worthy." What he needs and desires is immediate 
and proportionate reward for his labor. 

There aye other difficulties in the path of profit-sharing 
schemes. Workmen are always willing to share the profits but 
are neither wiUing, nor as a rule able, to share the losses. Nor is 
there any just reason why they should participate in the losses 
since these are matters, in a way, beyond their control. Any 
arbitrary division of profits will, in general, be looked upon as a 
gratuity and not as a reward for extra effort or diligence. There 
is, however, a strong movement toward real cooperation between 
employer and employee based not upon gratuitous gifts but upon 
a more business-like understanding regarding the source and dis- 
tribution of profits. There is a growing feeHng that the interests 
of employer and employee are one and the same and it may be 
that this wiU grow into a more open imderstanding of the prob- 
lems of industry. Distrust and fear are often based upon igno- 
rance and anything that will enhghten the employer and the em- 
ployee as to their mutual problems is to be highly commended. 
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CHAPTER XV 

CORRECTIVE INFLUENCES— EMPLOYEES' SERVICE. 

159. General. It will be clear that the introduction of such 
refined and far-reaching industrial changes as are discussed in 
the foregoing chapters must necessarily be accompanied by- 
changes in the worker's industrial status and consequently in 
his social environment. These changes as has been noted, are 
not always to his advantage and where such a danger threatens 
it is only natural that corrective influences should make them- 
selves felt. As has been noted, also, in Section 14 some of these 
corrective measures are revivals of old movements that had dis- 
appeared because of lack of economic necessity. Others are the 
direct result of modern conditions. Of those that touch indus- 
trial problems closely and that tend constantly to modify factory 
methods and conditions the following are perhaps the most 
important. 

(1) Welfare Work or Employees' Service. 

(2) Industrial Education. 

(3) Industrial Legislation. 

(4) Labor Unionism. 

(5) The Arts and Crafts Movement. 

Only the briefest account of the salient features of these move- 
ments can be given here. Reference is made to them solely to 
call the attention of the student to the fact that they are integral 
factors in our industrial system. They are very closely related 
to factory management, and their causes and probable effects 
should be carefully studied. Like all other phenomena there are 
definite causes for their existence and they will grow or abate as 
these causes persist or are removed. 

Welfare Work or Employee's Service 

160. General. The industrial revolution, by separating the 
industrial worker from the ownership of the tools of industry, 
made him almost entirely dependent upon the employing class 
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for his means of subsistence. Unfortunately for him the em- 
ploying class of a century ago held ideals vastly different from 
those held by the progressive employer of today, and as a conse- 
quence, the workers in the industries immediately affected 
quickly foimd themselves in a deplorable condition. As the em- 
ployer of the industrial revolution, with his narrow money- 
grubbing view, has given way to the intelligent educated em- 
ployer of the present, two distinct principles or points of view 
have developed in our social and political creed. The first is the 
idea that the public has a right to regulate the manner in which 
industry is conducted in its midst in so far as industry affects 
matters of common interest. This tenet is the basis of indus- 
trial legislation with which we are now experimenting and the 
limitations of which cannot be seen at the present time. The 
second idea is that every employer owes a duty to his employee 
over and above that required by law and as expressed in the wage 
agreement; that he is in a large sense his brother's keeper and 
that his responsibility is a true . stewardship. From this last 
idea has grown the movement most commonly known as factory 
welfare work or betterment work. TJiese terms, however, have 
become identified with certain efforts along this line that savor 
strongly of philanthropy, paternalism or reform work incident to 
the early stages of the movement. Many of these efforts were 
dismal failures but they have been useful in showing the true 
content of successful work along this line which savors less of 
philanthropy and more of real service. The name employee's 
service is, therefore, coming into use rapidly as indicating more 
clearly the true scope of this work. 

161. Scope and Origin of Employee's Service. Under this 
title is included all efforts of employers and private individuals, 
in general, that are directed toward the betterment of their em- 
ployees, physically, mentally and moraUy. The movement is 
virtually a recognition that the employing or capitalistic class, 
as a whole, owes a duty to the employed class over and above 
that prescribed by law; and that the employer's whole duty is not 
defined by the agreement regarding wages. While essentially 
private and individual in its character the movement has no 
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doubt been a powerful furtherer of industrial legislation which, 
after all, is simply an expression of the will of the community, 
and the two are closely connected. 

Welfare work owes its origin largely to the work of Robert 
Owen who in 1800 at the age of 28 became managing owner of 
the New Lanark Mills about twenty miles from Glasgow. The 
Arillage contained about 1300 people in families and between 400 
and 500 pauper children between five and ten years of age. 
These children were "parish apprentices" that is children from 
the poor houses placed in the miU village imder agreement with 
the pauper overseers. Practically the only law governing these 
people was the will of the manager. 

Owen himself has recorded the conditions that he found at 
New Lanark. He says"^ "The people Uved almost without con- 
trol in habits of vice, poverty, idleness, debt and destitution." 
The state of the pauper children, many of them mere babies, 
was particularly distressing. When it is considered that this 
was conceded to be the best managed mill village in the kingdom 
one wonders what the others were like, and, indeed, it is difficult 
to beheve the many well-authenticated accounts of, the dire 
straits into which the manufacturing population had fallen by 
reason of the imrestricted application of the new methods. 

Owen^ had long pondered a plan for improving such conditions 
and now had an opportunity for putting his theories in effect. 
Against great difficulty, including opposition from the epiployees 
themselves, he gradually built up a model village the equal of 
which did not exist and has seldom if ever been seen elsewhere. 
His reforms included improved sanitation in homes and factory, 
recreative facilities, Ubrary and schools, methods of purchasing 
suppUes for the workmen at low rates in such a way that they 
would not be cheated, elimination of drunkenness and the reduc- 
tion of the working day to ten hours, thirteen and fourteen or 
even sixteen hours being the length of the working day elsewhere. 

' See Robert Owen and his Social Philosophy, p. 27. 

^ The story of this model village and the point of view of this great re- 
former wUl repay reading. See -Life of Robt. Owen, by Lloyd Jones, and 
also Robt. Owen and his Philosophy, by W. L. Sargent. 
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He, in fact, anticipated practically every item of welfare work 
that has been attempted since. 

Owen carried on this work through good times and bad times, 
at one time paying full wages for four months, during which the 
mills were idle, at a cost of $35,000. But in spite of what, to 
his partners and many others, seemed an extravagant and useless 
outlay of money the business prospered and paid handsomely, 
the village becoming a model of its kind. 

Differences with his partners compelled his retirement from 
the partnership and the village relapsed into its old state. Owen 
took up other activities looking toward legal protection of factory 
employees and to promulgating his theories of industrial organ- 
ization. These theories, frankly socialistic, have not and proba- 
bly will not be realized but, nevertheless, the world is deeply 
indebted to this fearless reformer, philosopher, philanthropist 
and manufacturer. 

The ideas that he introduced at New Lanark were not fol- 
lowed to any extent until a few years ago when they were re- 
vived, particularly in America. The work has, in general, been 
conducted closely along the lines of Owen's experiment and in 
some instances great sums of money have been expended by 
single individuals or companies interested in this work. 

It would be difficult to Ust and impossible to discuss within 
the Umits of this book the many forms that employee's service 
has takeij Almost every phase of home and factory hfe has 
been used at one time or another to serve as a basis for this work. 
The most important fields covered by the movement as it stands 
today are: 

(1) Conservation of the Health of the Working Force; 

(2) Factory Hygiene and Personal Comfort; 

(3) Accident Prevention and Relief; 

(4) Financial Betterment; 

(5) Provision for Recreation; 

(6) Educational Efforts. 

A brief discussion of some of the more important features of 
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these fields of activity may make the content and limitations 
clearer. 

162. Health Conservation. In no one feature of factory ad- 
ministration has there been such a change in point of view as in 
this field. The factory manager of a few years ago would take 
every precaution to protect his horses against disease but the 
health of the human worker was his own business. The pro- 
gressive employer of today, however, knows that it pays to look 
after fhe health of his employees and he knows that sick or dis- 
abled men are not efficient producers. Dr. Otto P. Gier, Medical 
Director of the Cincinnati Milling Machine Co., says regarding 
this point: "The loss in wages to the workers on account of pre- 
ventable but unprevented diseases runs annually into the biUion 
dollar mark. The accompanying loss to the employer must 
surely be twice that amount when we remember what a part bad 
health plays in efficiency." Many industrial plants, therefore, 
now have a resident physician and a well equipped dispensary. 
Such an equipment will most commonly first justify itself and 
make a place for itself in the factory as a measure for first aid 
and accident relief. But if this activity is in charge of the proper 
kind of a physician, who can win the confidence of the employees, 
it will, in a short time, become a center from which will radiate 
advice and counsel concerning all manner of personal ailments, 
and the resident doctor will become a confidant and personal ad- 
viser to the entire community. The value of such a department 
in selecting employees has already been discussed in Chapter 
XIII but its greatest good will be with those already in the em- 
ploy and in following up those who have been examined at en- 
gagement. Dr. Gier believes that any plant having 750 men, or 
more, can afford a resident physician and a dispensary, and 
suggests that smaller concerns may accomplish good results by 
cooperative methods. 

The extension of medical service to the families of employees 
borders on paternalism and is perhaps questionable practice. 
It is true that an able shop physician with strong social tendencies 
may do much in a personal way among the families of the workers. 
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But the systematic supervision of such families by the shop 
physician with the aid of a visiting niu-se, as is being done in 
some places, may result in more harm than good. In any case, 
that phase of employee's service must be approached with cau- 
tion and it may be better to handle it as a community problem 
as is being done in many places. 

163. Factory Hygiene and Personal Comfort. The recognition 
of the value of conserving the health of the employee carries 
with it a new view concemiug his surroundings and equipment. 
The original idea of a factory was a place to house machinery 
and the fact that human beings had to spend a large part of 
their lives in these buildings was given little or no consideration. 
A very few years ago most machine shops were dark, dingy and 
cold with unspeakable toilet arrangements and a general lack 
of elementary sanitation. Many such shops still exist, unfortu- 
nately, but they are rapidly becoming the exception. It is a 
weU-recognized principle that it pays to provide heat, hght, and 
ventilation and that a worker produces more when his bodily 
needs are well cared for. 

In aU progressive states the law fixes a minimum of excellence 
for sanitary arrangements and in all such states all factory 
workers are protected against gross negligence on the part of 
factory owners. Such regulations are in large degree the result 
of the efforts of reformers and progressive factory owners who 
find in the law the only force that will compel universal recogni- 
tion of what is just and right. In fact welfare work in general 
has always been the forerunner of protective legislation, and the 
voluntary reform work of one period is often the legal regulations 
of a later day. 

But there is stiU much that can be done in this field over and 
above that required by law and many of these efforts wiU pay 
dividends. Space will permit of only a brief discussion of a few of 
the items in this important field namely, ventilation and lighting, 
lavatory and dressing facilities, housiug and individual equipment. 

164. Ventilation and Lighting. All new modern plants are 
fully equipped with adequate devices of some kind for insuring 
a plentiful supply of pure air and the principles of ventilation 
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are well understood. But many old factories still exist, that 
were built long before the need of ventilation was fuUy appreci- 
ated where the installation of a good system of ventilation would 
add much comfort to the workers and dividends to .the company. 
This is especially true where dust or obnoxious vapors are preva- 
lent as in grinding and buffing rooms and in plating operations. 
Well-developed apparatus for this purpose is now to be had in 
the market and there is no excuse for foul or dusty atmosphere 
in the factory. Such conditions are conducive to ill-health, ill- 
temper and general inefficiency. 

Good Hghting, aside from its value in preventing accidents, 
is an economic measure of great importance. In these days of 
improved electric and gas lighting there is no excuse for the use 
of candles as one stiU sees in old-fashioned plants. Modern 
lighting installations aim to reduce all eye strain by avoiding 
direct exposure of the lamp, particularly if it be bright. Eye 
strain increases accident hazard and proper lighting and shading 
pay profits. 

165. Lavatory and Dressing Facilities. Good modern lava- 
tory equipment costs so little comparatively that there is no 
excuse for not providing proper washing and dressing facilities. 
Dr. Gier states that the worker who leaves the factory in his 
working clothes, often saturated with perspiration, is 80 per cent, 
more Hable to respiratory diseases than the worker who has 
washed himself and changed his clothes. There is nothing 
furthermore, that adds so much to a man's dignity as to appear 
on the street clean and neatly dressed. If it is desired to en- 
courage workmen to wash themselves and change their clothes 
adequate provision must be made so as to avoid crowding at 
quitting time. Care should be taken, however, to keep the 
equipment as simple as possible and of a quality consistent with 
the worker's social status. The worker wUl place smaU value on 
elaborate bathing facilities in the factory if his scanty pay roll 
forbids a tin bath tub for his family. 

The same general arguments apply to toilet facilities. There 
is absolutely no excuse on the part of any factory owner for not 
installing modern toilets of fair quahty. At least one toilet 
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should be provided for every twenty persons. The facilities, 
furthermore, should be housed in rooms that are kept clean and 
are properly warmed and ventilated. The practice of installing 
them in cold outbuildings is neither humane nor economical. 
Each toilet should have a screen door. The exposed toilet is a 
barbarous cruelty that should be prohibited by law. Drinking 
water should be supplied by bubblers and the common drinking 
cup should be prohibited. 

166. Housing and Individual Equipment. The problem of 
proper housing for industrial workers has always been a difficult 
one. Who is not familiar with the long rows of ugly tenements 
to be seen in many factory towns? If good clothes help a man 
to keep his self respect and to make him a better worker, an at- 
tractive home is even more effective. Modern management, 
therefore, follows the man after he leaves the factory and tries 
to house him and his family in a proper manner. In large cities 
little can be done individually to assist in this problem, but con- 
certed action can accomplish wonders in clearing up unhealthy 
tenements and providing good homes. A city cannot engage in 
any more remunerative work. In smaU towns and in the coun- 
try the individual employer can do much in this direction. There 
has been too much of a tendency for factory owners to look upon 
company-owned houses simply as sources of revenue. In many 
cases the factory owner can afford to rent houses at cost and still 
get an indirect gain, out of all proportion to the investment, in 
the character and quality of labor that will be attracted. Co- 
operative efforts by which employers enable employees to possess 
their own homes is also a most helpful means of assisting both 
employer and employee. 

Good management will see to it that the immediate surround- 
ings and the personal equipment of each worker are such as to 
make him comfortable and efficient. Some employers have gone 
so far as to furnish the working tools that tradition has made 
the personal property of the worker so as to insure the use of 
first class equipment. Economy and human interest go still 
farther and insure convenient working conditions. If a back 
on a chair or a stool will ease the worker's back and thus increase 
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his output why not furnish it? ' If a lever is poorly placed so as 
to be the cause of extra exertion why not change it? 

Painstaking management will also provide proper lunch room 
facilities where they are needed. The cold lunch eaten at the 
machine or bench is not conducive to best work, but is conducive 
to intemperance. Clean, well-warmed lunch rooms are an econ- 
omy and, if needed, provision should be made whereby the worker 
can obtain hot coffee, or tea if he desires. The extent to which 
it wiU pay to furnish mid-day meals is usually dependent upon 
local conditions. But in any case, no appearance of paternalism 
should be mixed with these efforts. Good, weU-cooked food, 
furnished at cost is always acceptable to workers and many suc- 
cessful lunch rooms are now in operation. 

167. Accident Prevention and Relief. In no phase of indus- 
trial philosophy has there been such a quickening of our con- 
science' as in the matter of industrial accidents. The older 
philosophy of management assumed that the worker was suffi- 
ciently skilled or careful to look out for himself and if he was 
injured because of negligence on his part or on the part of a 
feUow worker the employer was not to blame and could not be 
called upon for financial compensation. Today it is commonly 
beUeved that it is the employer's duty to see that every precau- 
tion is taken to prevent accidents of every kind and that if an 
accident does occur the owner must assume the financial responsi- 
bility. This in effect compels each industry to pay for its own 
losses due to accidents instead of turning the incapacitated workers 
adrift to be a charge upon the general pubHc. 

As a result of this changed point of view there is an unprece- 
dented interest in accident prevention in this country in which 
large corporations such as the United States Steel Corporation 
have led the way. This work has been well developed also in 
some European coimtries. The American Museum of Safety 
was established in 1907 with a view of enlisting public sympathy 
with this work and in 1913 the National Safety Council, member- 
ship in which is open to aU manufacturers engaged in hazardous 
occupations, was founded. At the last annual meeting of this 
body held in the Museum of Safety in New York over 2000 
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representatives attended a four day's conference on safety- 
measures. 

Accident prevention falls naturally into three divisions, namely, 
designing and installing .protective devices; educational propa- 
ganda to make workers more careful of themselves and others; 
and lastly the collection of data that will show progress and indi- 
cate what hazards are most dangerous. In respect of the first 
item much general good can be accomplished by careful design 
of buildings stairs, elevators, etc. As regards the protection of 
machines there are now on the market all manner of protective 
devices and much thought is being given to this phase of the work. 

Mr. Arthur H. Young, Director of the American Museum of 
Safety, estimates, however, that not more than 25 per cent, of 
the accidents that occur are preventable by mechanical safe- 
guards and reasons correctly therefrom that the greatest hope 
lies in educational efforts which will awaken personal interest in 
safety work. A most interesting advertising campaign, there- 
fore, is now being conducted employing shop bulletins, cartoons, 
diagrams and pictures portraying in a startling and personal 
manner the need of caution in this mechanical age. This work 
opens a new field for the industrial engineer, of wide scope and 
of great economic and humane importance. Statistics show 
that this work is already effective. 

The United States Steel Corporation, for instance, states that 
from 1907 to 1915 inclusive its safety measures saved 15,967 
employees from death or serious injury as compared to the records 
of years prior to the introduction of a1;cident prevention work. 
Mr. Young has also published the statements of twenty-two 
companies that have introduced this work which show an average 
reduction of accidents of 60 per cent, for the group. The logic of 
this work is perfectly sound. No one questions the economy of 
preventing fires. The same arguments apply to accident pre- 
vention with the added impetus that it is one of the most humane 
movements ever inaugurated. 

168. Financial Betterment. No part of employees' service 
offers such an opportunity as that of aiding the worker to secure 
a home and protection against want and old age. The worker 
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as a rule is lacking in financial acuteness and he is a prey, to a 
large extent, for middlemen and real estate speculators. Not 
only is an employer justified in assisting his employees financially, 
over and above that which goes into the pay envelope but in 
some cases he is not discharging his stewardship faithfully unless 
he does so. This service may be of two kinds, namely^ putting 
his business experience and training at their disposal for assisting 
them in betterment ventures of their own or by using his financial 
resources to help them in some of their pressing problems of 
existence. 

Perhaps the most pressing needs of the worker are cheaper 
food and clothing and lower rents. Around every factory com- 
mimity a system of middlemen and distributors grows up. Such 
distributors are necessary, of course, in some degree but it is 
true that in many places the system of distribution is expensive. 
A progressive manufacturer in the middle west found that there 
was one grocer to every forty famiUes dependent upon his fac- 
tory, which meant that two or three families beside the whole- 
salers were making a living selling and delivering groceries to 
each average group of forty families. He undertook to solve 
this problem and reduce the cost of hving for his employees by 
cooperative measures with good success. The support of such 
a ventm-e will depend iu no small degree upon the support and 
guidance of the manufacturer and his agents. 

Of equal importance is the housing problem. Many interest- 
ing and successful housing plans have been worked out by pro- 
gressive employers and the experience of those who have been 
compelled to face this problem in connection with the immense 
new plants that were built expressly for makiag war supplies 
will prove of great- value to those interested in this problem, 
Briefly, the employer instead of being interested in houses and 
stores solely as an investment may find that it will pay him to 
study these projects solely with reference to the permanency of 
his working force. 

Other methods of giving financial assistance to the worker are 
through savings and loan associations, insurance plans and sim- 
jlar methods, a description of which is beyond the hmits of this 
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book. Any plans that tend to educate the worker in habits of 
thrift are of especial value. There is also a fine field of usefulness 
in assisting the worker to provide against old age. Many effec- 
tive pension systems are now in operation and progressive manu- 
facturers are now advocating that every industry, as a whole, 
should care for its old and worn-out employees who have earned 
such consideration by long and faithful service. It is essential 
that here, as elsewhere, no element of patronage should enter 
and all financial assistance offered should be justifiable as a 
benefit to employers and employees aHke. 

169. Rest and Recreation. It is now generally conceded 
that it pays to provide proper rest periods for workers; in fact 
the latest philosophy of management contends that rest periods 
should be worked out for all kinds of work and that these rest 
periods should be compulsory. Rest rooms where women work- 
ers may recuperate from temporary indisposition and rooms where 
employees may pass the noon hour in recreative pursuits are 
now quite common and would seem to be useful and justifiable. 
Many einployers, however, have carried the idea of recreation 
much farther and have introduced systematic recreation into 
their factories. Miss Mary Barnett GUson, Employment Super- 
intendent of the Cloth Craft shops advocates recreational activ- 
ities as a real means of training the worker for his or her place 
in industry, for promoting ambition and as a means of creating 
fellowship among the workers by encouraging a feeling that he 
or she "belongs" to the shop. All of this reasoning inay have 
good foundation. 

As yet, however, we know very little about the true philosophy 
of recreation when conducted as a part of employment, and it is 
obvious that its content must differ widely. The form of recrea- 
tion suitable and justifiable for girls doing clean sedentary work 
will not apply, for instance, to boiler makers or ship-yard workers. 
There are many occupations in which it will be difficult to intro- 
duce diversion, granted that it is desirable, with afly assurance 
of success. There are certain forms of recreation as, for instance, 
the movement to provide at least a short summer vacation for 
every employee, the usefulness of which cannot be doubted. 
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The writer has always questioned the value of organized shop 
athletics, shop bands, and kindred activities that correspond, in 
a way, to similar activities that are such prominent features of 
school and college life. Even in schools and colleges these have 
long been looked upon by progressive educators as a detriment 
rather than a real benefit to education, at least as they are now 
conducted. The actual participants in such activities undoubt- 
edly do obtain some special development from them but their in- 
fluence upon the student body, as a whole, is questionable, at least, 
even so far as fostering esprit de corps is concerned. It would 
seem that similar arguments apply to shop activities of this kind 
and it may be that the benefits derived are imaginary and not real. 

Organized social activities may also be questioned. There are 
many places, of course, where, because of local surroundings, the 
factory force must depend upon itself for diversions and, no 
doubt, such things as annual picnics and other occasional outings 
are not only recreative for the workers but help also to awaken 
interest in the enterprise. But the effort so often made to make 
the factory a social center is certainly debatable. The lines of 
social cleavage in any community are not those that separate 
one factory from another. They are curious and intricate, al- 
ways, and are more likely to follow the lines of demarkation laid 
down by church, fraternal organization or some local club. The 
writer is not aware of any large number of shop clubs organized 
for purely social purposes that have been long lived. 

Much can be done, however, by groups of employees and em- 
ployers to build up recreative facilities for the entire community. 
It is better for a manufacturing community to have parks, and 
play grounds open to aU and backed by community pride and 
interest than to have elaborate play-grounds attached to each 
factory. Play consists largely of change of surroundings and the 
atmosphere of a factory is the atmosphere in which one makes a 
living. Most of us like to take our recreation away from the 
office or the factory and in this particular all workers are very 
much ahke. 

170. The Future of Employees' Service. It is clear that this 
work opens up tremendous possibilities for good or evil and the 
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question naturally arises whither the movement is tending and 
what does it portend ? Is it a collection of unrelated items based 
upon personal opinion, experimental in their character, short 
lived, and of no lasting value? Or is it a part of a greater move- 
ment toward the development of a true and satisfactory indus- 
trial democracy? Will these experiments in time show us how 
we shall be able to make an equitable distribution of the proceeds 
of industry? Obviously they are in their essence an effort to do 
this very thing. Is this work in brief to remain a cheap kind of 
philanthropy or missionary effort as it so often is, or is it destined 
to grow into a real service which will be recognized by employer 
and employee as belonging by right in the field of industrial 
management. So far as the writer is aware no real comprehen- 
sive attempt has been made as yet to analyze this movement 
with a view of determining its real place in our industrial fabric. 
It would be easier to predict the future of employees' service 
if more were known of the real motives that lie back of this move- 
ment. It must be admitted that much of the welfare work, 
so-called, has had selfish motives back of it. Advertising, the 
hope of distracting discontented employees by athletics, the 
desire to pose as a benefactor and similar motives have too often 
been at the bottom of some of these efforts. Perhaps this is 
the reason why there have been so many failures up to the present 
time. Even some of those who have entered this field with the 
highest of motives have met with failure because their work did 
not rest upon sohd ground and upon the true foundation of this 
important work. It has already been noted that the only solid 
ground upon which men can meet and settle their differences is 
upon that which we call justice. And we may be sure that the 
time has gone by when men and women will accept any indus- 
trial relation upon blind faith. Any educational, religious, re- 
creative, social or other facility provided by any factory manager 
that cannot be justified before the recipients of such privileges 
is preordained to fail ia this enlightened age. To endure they 
must be in line with the growth of modern industrial democracy 
whose watchword is "justice" and the "square deal." They 
must rest upon brotherhood and not upon paternahsm. 
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171. Industrial Education. Previous to the introduction of 
our modern industrial methods, educational processes were lim- 
ited to those needed by the clergy and the ruling class. These 
processes were very limited in number and were almost entirely 
humanistic. The rapid growth of pure and applied science stim- 
ulated by the new industrial methods quickly created a demand 
for men trained in a somewhat different manner as, clearly, hum- 
anistic studies did not fully prepare a man for scientific work. 
Hence arose the modern professional colleges of Law, Medicine, 
Engineering, etc. 

This modification in our educational methods has not come 
about, however, without much debate and difference of opinion, 
the advocates of the older forms of education claiming that 
modern scientific education was no education at all, and the 
advocates of the new methods avering that they were as well 
adapted to give breadth of view as the older humanistic studies. 
The extremist of both sides were, as usual, wrong. All modern 
professional education tends more and more to require a Uberal 
training in the humanities as a background whUe the purely 
Uberal courses tend more and more to have a vocational 
direction. 

The problem of vocational training has long been fairly well 
solved for that portion of the field which is fed by the colleges. 
As industry has grown and scientific application have become 
more frequent and necessary the demand for more specialized 
training has extended farther and farther down our educational 
system till at present the schools of high school grade are rapidly 
adjustiug themselves and there now exist, the old classical high 
school, the commercial high school, the manual training high 
school, the agricultural high school, etc., etc. 

The demand for industrial education for those working at 
trades and in the lower ranks of industry rests upon a some- 
what different basis from that which modified the upper schools. 
The new methods of production involving transfer of skill and a 
tremendous extension of the principle of division of labor very 
naturally tended to break up the old handicraft trades into 
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fragmentary parts. ' This dissolution carried with it the old 
apprenticeship systems practically all of which have been swept 
away and the new methods are naturally antagonistic to facilities 
for training workers. 

The manufacturer, nevertheless, must have skilled men, and to 
obtain them he must either establish new methods for training 
them in connection with his business or depend on some outside 
source. In his dilemma he has turned to the public school sys- 
tem, and the result has been a strong demand for the modifica- 
tion of the elementary schools along vocational lines. 

On the other hand it is recognized, as never before, that phys- 
ical and mental well-being and good citizenship depend on ability 
to make a living; and that consequently every man should be as 
well eqtiipped industrially as possible. And since the new in- 
dustrial conditions have made the presence of women in industry 
an economic necessity it follows that their preparation for life 
should also be carefully considered. But, as already noted, the 
new industrial conditions do not, naturally, provide facilities for 
training workers and until quite recently educational systems 
took little or no notice of vocational training in a specific manner. 
Yet experience has shown that, with industry constituted as it is 
at present, the upward progress of industrial workers is measured 
by the educational preparation they receive before entering the 
field. The boy or girl who enters industry with a meager edu- 
cation is ordinarily predestined to remain in the low paid ranks 
of labor and this tendency increases as labor becomes more spec- 
ialized and more dependent on scientific methods. When it is 
considered that only twenty-five per cent of the boys and girls 
of this coimtry obtain a grammar-grade education it is not 
difiicult to understand why there is always a surplus of low paid 
labor and, usually, a scarcity of skilled workers. 

This broader aspect of industrial education, therefore, con- 
cerns everyone since it affects the entire Ufe of the nation. It 

1 A good example is the shoemaking industry. Shoes are no longer made 
by shoemakers but by operators who run highly developed machines each of 
which does a very limited part of the work. Shoemaking as a trade has 
practically disappeared. 
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has already, in some states, exerted a powerful influence tending 
to modify the public school system and it portends in the near 
future not only a change in educational methods but closer state 
supervision of all boys and girls in the lower grades. It is a 
question of utmost importance. 

No general solution of this problem has as yet been arrived 
at and the entire matter is in a very chaotic state. The fol- 
lowing are the most important methods which are, at present, 
being tried out in various parts of this country: 

(a) New forms of apprenticeship which include academic 
training and which usually cover a narrower range of practical 
work than the old systems, and do not require such a long period 
of apprenticeship. 

(&) Privately endowed or supported trade schools which aim to 
send out men quite completely prepared to enter the industries. 

(c) Vocational and trade schools supported by the state or 
city and forming an integral part of the pubKc school system. 

(d) "Part-time" schools in which the pupil receives his train- 
ing in either a private or public school and obtains the practical 
part in an actual factory, mutual agreements being made be- 
tween the schools and the shop so that the student alternates 
between the two under the direction of instructors who see that 
coordination of theory and practice is effected. 

In addition to these educational efforts that are intended for 
the most part to help boys and girls many companies are offering 
educational opportunities to adult workers. These educational 
facilities are of two distinct kinds. The first is intended to assist 
adults whose early education has been neglected and foreigners 
who cannot read and write EngUsh or who speak it imperfectly. 
While some question may be raised as to whether this is a legiti- 
mate activity for a manufacturing company to engage in there 
is no doubt that it is a highly necessary work. So far as unedu- 
cated Americans are concerned it may be that the better way 
to attack this problem would be through community effort out- 
side of the factory. The uneducated foreigner, however, is a 
menace to the industries of the country and must be absorbed 
quickly. Every agency that can be applied to this problem 



290 PRINCIPLES OF INDUSTRIAL ORGANIZATION 

should be set at work. Mr. C. R. Dooley, Director of the Casino 
school of the Westinghouse Electric and Manufacturing Com- 
pany says: "It is generally recognized today that the welfare 
of industry as well of community life demands the Americaniza- 
tion of the foreign-born citizen. To meet this demand many 
boards of public education are conducting evening classes. But 
to make the thiag effective industrial managers and their assis- 
tants must make plans to absorb these men into the full spirit 
of American industry and American life." 

The second class of school work for adults is intended for 
those who already possess a fair or even a good education and 
who wish to make further progress. These efforts may consist 
of educational courses offered directly imder the control of the 
company and having reference to its specific problems as, for 
instance, courses in accouniing, salesmanship, store methods, ad- 
vertising, finance, etc. ; or the company may employ outside edu- 
cational agencies. Some very successful "reading courses" 
have grown up in response to an educational demand of this 
character. 

The kind of school best adapted to the purpose depends on 
the local conditions. All are good and useful in their proper 
places and no one of them can be said to be the best for all places. 
Fundamentally, however, there is only one kind of school, the 
doors of which are open to all comers and which is not, or at least 
should not be, dominated by any private interest, and that is the 
public school. In the writer's opinion the only general solution 
of the problem that can ever be reached must, therefore, be 
based upon that system. 

But aside from the general problem of industrial education 
as a means of supplying skilled workers there is a growing sen- 
timent that it pays to train men for the specific needs of their 
calling. The old attitude on the part of the employer laid the 
burden of responsibility entirely on the worker. The work of 
Mr. H. L. Gantt' has called special attention to the advantages 
of teaching men the best way to do the work rather than to de- 

' See Work Wages and Profits by H. L. Gantt, 
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pend entirely on their native ability. Such methods cannot 
fail to raise the standard of production and are well worth con- 
sidering. 

172. Industrial Legislation. Industrial legislation, contrary 
to popular opinion, is far from being a new issue. History' in 
all ages abounds with instances of the legal regulations of in- 
dustry and in many countries the same effect has been obtained 
by custom or caste. Nor has industrial legislation always been 
enacted in favor of the workman, but sometimes it has been 
aimed against him when economic causes gave him the upper 
hand, as instanced in the Statute of Laborers^ of the year 1349. 
It is in fact a comparatively recent conception that the commu- 
nity should have Uttle or no jurisdiction over the method of 
conducting industry. It so happened that at the time of the 
Industrial Revolution the workman was totally unprotected, 
legally, and the mutual protection of the old guilds had van- 
ished. As has also been noted the attitude of the ruling class 
was one of laissez-faire and tended to exalt unduly the rights of 
the individual and to minimize his responsibility. The first 
efforts of reformers who sought legal help in rectifying the evUs 
of the new factory towns met, therefore, with little attention, 
and less sympathy; and it was not until diseases' incident to the 
condition in these factory towns broke out that they obtained 
a hearing. 

The fight for legal regulation of factories was led by such men 
as Robert Owen, Richard Oastler^ and Sir Robert Peel, and the 
first modern Factory Act in England was passed in 1802. Its 
effects and that of the four succeeding acts were almost nil al- 
though based on the findings of commission after commission 
appointed to investigate these evils. Our principal source of in- 
formation regarding the direful state of the manufacturing popu- 
lation is the evidence laid before these commissions. A brief 
statement, even, of the slow and discouraging growth of this 

* See The Law of Hammurabi. 

" See The Factory System and the Factory Acts, by W. Cooke Taylor, p. 
51. 

' Ibid., p. 53. 

* See Modern Factory System, by W. Cooke Taylor, pp. 209-211. 
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movement would be out of place here, though it will repay read- 
ing. It was not until 1891 or one hundred years after the great 
inventions that a factory law was enacted in England that in 
any adequate way regulated some of the evils that they had 
unloosed. 

While conditions were never quite so bad in America, indus- 
trial legislation has grown steadily as the various states have 
become more and more thickly populated and the problems of 
existence have become more and more complex. Thus the in- 
dustrial legislation of the older states, such as Massachusetts or 
Connecticut, is voluminous and governs details of industry to a 
degree quite startling to one who has not inquired into it. This 
form of legislation is growing very rapidly, in keeping with the 
growing public sentiment that the state has police powers over 
aU industry and that the community has a right to regulate the 
manner in which industry may be conducted in its midst, and 
that there is just as much need of regulating productive industry 
as of regulating and licensing the professional caUings, such as 
medicine and law. 

It would be useless to attempt, here, even a sjoiopsis of the 
industrial laws of the various states, as they vary in character 
with the character of the industries of the state and the degree 
to which these industries have been developed. In their most 
highly developed form, as in Massachusetts, they exercise con- 
trol over factory construction in so far as ventilation, sanitation, 
fire protection, etc., are concerned. They regulate the installa- 
tion of machinery, such as elevators, and prescribe that care must 
be exercised to make all machinery safe for the workman. They 
also carefully regulate the hours of labor, child labor, employ- 
ment of women, regularity of payment, etc., in great detail. The 
aim, in general, is to protect the public from the dangers of the 
business as a whole, and to. protect the workman against the 
dangers of his calling. In the past they have, usually, been 
negative and prohibitory and were seldom constructive in char- 
acter. This follows from the nature of their inception which is 
almost always the prohibiting of abuses. Of late, however, con- 
structional legislation has appeared in considerable volume. 
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Evoked originally to correct certain abuses in places where 
congregated labor was a factor, they have spread with great 
rapidity to include nearly all forms^ of industry. How far they 
will extend is difficult to predict, but recent legislation, such as 
some of the Employers' Liability Acts passed by some states, is 
very significant, and no factory owner, manager or employee 
can afford not to study carefully this factor in production when 
the new methods of intensified production and so-called scien- 
tific management are under such close scrutiny. 

Industrial legislation, as has been noted, is closely connected 
with welfare work and may, in fact, be the result of the efforts 
of employers. The idea that all industrial legislation is the 
result of labor agitation is erroneous. In many instances the 
rights of employers and owners are specially guarded legally and 
in some countries labor disputes are settled by state boards of 
arbitration. 

173. Labor Unionism. The tendency to organize is deep- 
rooted in human nature. Men organize for all manner of pur- 
poses, sometimes for very fooUsh purposes. If to this natural 
desire is added the fear of a common danger this tendency is 
irresistible. A common danger will weld together men of all 
sorts of characteristics; and if the influence be strong enough the 
organization so formed will not reflect the characteristics of those 
forming it, but will reflect a class consciousness that buries all 
individual differences in the effort to attain the end sought by 
organizing. Labor unions, therefore, are very old human insti- 
tutions. They have appeared in several forms and have dis- 
appeared when economic conditions rendered them unnecessary. 

It was very natural, therefore, that labor unions should spring 
into existence as the result of the industrial revolution. They 
are a very natural result of changed industrial conditions and 
the time has long since passed when such movements can be 
suppressed by legislative action. While the history of modern 
trade unionism is filled with instances where they have been 
oppressive and even lawless they have, no doubt, rendered a 

' A few callings such as domestic service seem to be still without legislative 
regulation. 
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great service in checking some of the nattiral tendencies of the 
new industrial system and in betteriag the lot of the worker. 
The movement should be judged only after reading carefuUy 
the entire history of our manufacturing system. Trade union- 
ism has suffered in times past for lack of iatePigent and honest 
leadership. If these defects could be remedied their usefulness 
would be greatly increased and the prejudice now so commonly, 
and often justly, held against them would be greatly abated. 

174. The Arts and Crafts Movement. It is obvious that the 
separation of the worker from his tools of production and the 
breaking up of the old trades by the extension of the principle 
of division of labor tended greatly to destroy the interest, pride 
and pleasure which the handicraftsman took in his work. Fac- 
tory-made product is not, in general, the work of any one man 
but of many. The only class of worker who stiU retains some- 
thing of the old handicraft spirit is the designer, who may yet 
look on the product as the creation of his own brain, though not 
of his hands. Furthermore, the earlier factory products of all 
kinds were necessarily crude and inartistic, because of the prim- 
itive nature of the first machines and also because of the lack of 
artistic appreciation on the part of the new class of men that 
came into control of industry. This- lack of artistic sense was 
and still is reflected in the architecture and general surroundings 
of many factory towns. There is no doubt but that the early 
factory methods and surroundings dealt a hard blow at the 
artistic side of manufacture and affected many other phases of 
our hfe in a similar way; and before effective reformative influ- 
ences came into being the spontaneous art of the old handicrafts- 
man was dead. 

The writings of WilUam Morris, ^ the great English poet and 
artist-manufacturer, greatly strengthened a growing sentiment 
against the strict utilitarianism of our modern methods, and at 
present this movement, though not organized is effecting a 
decided change in our manufactured products and factory sur- 
roundings, though in a somewhat different manner perhaps than 
some of the earlier promoters of the idea had intended. 

1 See Hopes and Fears for Art and also The Aims of Art, by Wm. Morris. 
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To the earlier advocates of more artistic products and sur- 
roundings it seemed that the only effective remedy for the ultra- 
utihtarianism of the early days was a return to handicraft meth- 
ods and surroundings, and many have advocated this remedy. 
Granting that such a return could be made it would not be 
desirable even for the purpose advocated. It must be remem- 
bered that the artistic product of the old handworker was not, in 
general, for his own use. He was fortunate indeed to get enough 
to eat and to drink and a hovel to shelter himself and family, 
and artistic furniture and surroimdings were for the favored few. 
The great problem of the masses has not been the obtaining of 
artistic surroundings but the obtaining of even enough of the 
necessities of life to be simply comfortable. It is not probable 
that any means of increasing our productive capacity' will, be 
discarded, until it is certain that the evUs of the modern, system 
cannot be limited and controlled. Regulation of modern pro- 
ductive and distributive processes and not destruction of them is 
what is needed. 

For it is to be especially noted that productive industry is 
the foundation of man's physical and mental well-being; and art 
is the blossom of industry. The problem now is to build up a 
new industrial art suited to the new conditions. It is true, of 
course, that the highest forms of artistic production must neces- 
sarily always be handwork; but there is no reason why the prod- 
uct even of modem machine processes may not be artistic to a 
high degree. The limitations of the early machines no longer 
exist and production of any design can be made with ease and 
cheapness. 

The great need, at present, is a general awakening of artistic 
appreciation in 1>he people at large. The manufacturer naturally 
caters to the demands of the public and the artistic standard of 
manufactured goods is an indication of the taste of the buying 
public. The general appearance of most of our household goods 
is notoriously inartistic, yet, in general, all articles become more 

1 The failure of the natural resources such as coal and iron may in time 
force man to return to a much more primitive state than he now enjoys 
unless he can find substitutes for these basic features of our civilization. 
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pleasing to the eye as they become better suited to the purpose 
for which they are intended. When it is more widely under- 
stood that beauty of purpose and not decoration is the real basis 
of good appearance a great change will come in the appearance 
of manufactured goods. 

Great progress has already been made, as for instance, in the 
appearance of shoes, buttons, wall papers and patterned clothes 
and as our educational methods^ take greater cognizance of 
this phase of industry still greater progress wiU ensue. If the 
benefits of our industrial methods can be equalized there is no 
doubt but that they will be the basis of an art equal to and 
vastly more widespread than any that has gone before. Even 
at the present moment it is possible, because of modem meth- 
ods, for the hiumblest to possess and enjoy artistic things in a 
degree never before equalled by any other similar class in the 
history of mankind. 

' See Aesthetic Education by Charles DeGarmo for the modem educa- 
tional viewpoint of artistic education. 



CHAPTER XVI 

RESUME — THEORIES OF MANAGEMENT. 

175. Business Failures. In the year 1912 there were 15,299 
recorded^ business failures in this country, involving liabili- 
ties amounting to $202,219,352. Of these failures 3781 were in 
manufacturing enterprises involving liabilities amounting to 
$88,488,412. Many industries, of course, fail through losses 
incurred from causes that the owner cannot avert as, for in- 
stance, from floods, earthquakes, changes in tariff, new inven- 
tions or from competition from those possessing vastly superior 
advantages. No doubt, however, the majority of these failures 
are caused by incompetence of one kind or another and partic- 
ularly by that form of incompetence that comes from lack of 
knowledge of some part of the business. 

The following table compiled from Bradstreet's^ gives some 
interesting statistics regarding the causes of business failures. 
In compiling such statistics Bradstreet's includes only such 
failures as result in financial loss and not those that fail to suc- 
ceed without loss. 



TABLE 12. — CAUSES AND PERCENTAGE OF FAILURES. 



Causes of failures. 



Lack of capital 

Incompetence 

Inexperience 

Unwise granting of credit 

Speculation 

Personal extravagance 

Neglect of business 

Fraudulent disposition of property. . 
Specific conditions (disaster, etc.). . 

Failure of others 

Competition 



37.1 

22.6 

4.9 

2.3 

0.7 

0.9 

2.5 

10.1 

16.3 

1.4 

1.2 



34.2 

21.6 

4.0 

2.0 

1.0 

1.0 

2.2 

11.5 

18.9 

1.8 

1.8 



34.5 

24.2 

4.9 

1.9 

0.8 

0.9 

3.0 

10.8 

15.3 

1.2 

2.5 



33.9 

26.6 

4.4 

1.7 

1.0 

0.7 

2.5 

11.2 

14.4 

1.0 

2.6 



1911 



31.4 

27.0 

4.1 

2.0 



2.2 
10.6 
16.9 

'2;9 



' See extract from Dunn's Report, in World's Almanac for 1913, p. 2781 
' See Bradstreet's, Jan. 21, 1911, and Jan. 27, 1912. 
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It will be noted that lack of capital is by far the most impor- 
tant cause of failure, incompetence ranking next in importance. 
Furthermore, the first eight causes listed are all causes that are 
due to faults of those failing; while the last three, only, are due 
to causes beyond the control of those failing. The entire first 
eight causes may really be considered as forms of incompetence. 
The percentage of the first class as compared to the second class 
for the years noted above are: 1907, 81.1 to 18.9; 1908, 77.5 
to 22.5; 1909, 81 to 19; 1910, 82 to 18; 1911, 80 to 20. It will 
be noted, therefore, that four-fifths of the failures are due to 
faults or incompetence on the part of those failing. It will also 
be noted that the proportion of those that fail because of pure 
incompetence tends to increase, having risen from 22.6 per cent 
to 27 per cent in the period noted above. These statistics 
should certainly furnish food for thought. 

Industries are organized primarily for the purpose of obtaining 
a return on investment. The three great branches of productive 
industry are Financing, Manufacturing and Selling. It is not 
enough that the manufacturer have a knowledge of one or two 
of these; he must be versed in all three so that these functions 
may, like the gears of a machine, work smoothly and accurately 
together. Without doubt many failures are due to a lack of 
knowledge of the broader problems of industry in all three 
fields. Many enterprises are built up by men who rise from the 
ranks. In general, the man who has worked at the machine or 
the bench is well versed in the manufacturing side of the industry 
and is, usually, not so well informed in sound principles of finance 
and sales. It is not surprising, therefore, that many enterprises 
outgrow their founders and either fail completely, or pass into 
more competent hands. A discussion of the more refined prin- 
ciples underlying the organization of successful selling or finan- 
cial departments is beyond the limits of this work; but there are 
certain fundamental principles underlying economic production 
that will be noted and that in a general way are applicable to all 
forms of organization. 

Every manufacturer must expect to rest his chances of success 
on one of three general factors, namely, monopoly, quality or 
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price. Thus, he may possess valuable patents or control nat- 
ural resources that give him a great advantage, if not complete 
control, over some desirable commodity. Refined methods of 
manufacturing and selling may not be of great interest to him. 
Again, he may appeal to the pubhc to purchase his goods on the 
ground of quality. There are many manufacturers in this coun- 
try that have built up large enterprises, against- strong competi- 
tion, by supplying product so good that all, who are able, buy it 
in preference to cheaper goods of the same kind. To such a 
man refined methods are highly important, for if he can make 
his high grade product for Jittle more than the inferior kind 
his chances of success are increased; though, no doubt, there is 
often an advertising advantage in asking a good price for a good 
article, and avoiding the appearance of competition with an 
inferior brand. 

If, however, the manufacturer is competing in the open field 
on the basis of the lowest price for a fair quahty of goods there 
is no item in either manufacturing or selling too small to merit 
his careful attention. The market prices of goods possessing 
no special merit, and sold under competition, are always so low 
that the margin of profit is small even with good methods and 
allows no margin for poor methods. In fact, these prices may 
be so low as to allow no profit except under the very best condi- 
tions, and once these prices have been established it is difiicult to 
raise them; " the trade will not stand it." One of the reasons 
Vhy it is difficult to raise prices, as a whole, is because of ruin- 
ous competition by men who do not know what their costs are, 
or who are purposely losing money on one line of trade to hold 
trade in others; or for other similar reasons. The competitive 
manufacturer often cannot make his price on the basis of his 
costs, as he would like to have them, but must make hisj ,cp?t^ 
come under market prices. As already noted' it does not help 
him to know that his competitor is in time "goingto thp wall" 
because he knows that others equally incompetent will quickly 
take this competitor's place, thus holding the market price 
crystallized. It is in competition of this kind tha't absolute 

1 See Article 67. 
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knowledge is necessary and every refinement must be practiced. 
A full knowledge of the conditions in the market sought is, 
therefore, imperative. 

Theories of Management. 

176. Scientific Methods. As enterprises grow in size the 
problems of administration and management become increas- 
ingly important and require greater consideration. ' The small 
grocer can very well be his own porter, clerk and cashier, and 
can effectively perform all of these functions. But as his busi- 
ness begins to grow he begins to deputize the manual side of his 
business by hiring a porter; and as further development arises 
he deputizes a part of his mental work by hiring a bookkeeper. 
This process continues till, if his business is to succeed, he must 
organize it in some definite, systematic manner, reserving to him- 
self supervisory duties only. It has been said that the secret of 
successfully managing a large enterprise is to organize, deputize 
and supervise. No doubt this does express in a rough manner 
the fundamental laws of successful management, but it may be 
of advantage to enquire more fully into the details of manage- 
ment. 

Management may be defined as the art of applying the eco- 
nomic principles that underlie the enterprise under consideration. 
It makes itself manifest through organization; and since the 
principles underlying various enterprises vary greatly it is nat- 
ural that forms of organization must also vary greatly with the 
character and magnitude of the business considered. Now it 
would seem reasonable to assume that if the economic laws or 
philosophy underlying the accomplishment of any undertaking 
can be discovered and recorded they will form a guide for the 
management of all similar enterprises. It does not follow, how- 
ever, that, arty man who knows these economic laws can be a 
successful administrator. Two men may be given the same 
equipment of machines and knowledge, one will be successful 
and' thfe 'other will fail. The basic facts or laws of any field are 
im'pe)r^okal,,'b\xt their execution or administration almost always 
invblVes personat qualifications on which success or failure may 
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and usually does depend. In other words, there may be a 
science of management and an art of management just as there 
is a science and an art in house building, aviation, agriculture 
and other lines of human endeavor. The question as to how 
far the art of management may be considered to have scientific 
foundation has been the cause of a considerable discussion which 
may bear further investigation. This naturally leads to an 
inquiry as to what constitutes a scientific foundation in any 
activity. 

The fundamental laws that underlie any art may be known 
qualitatively or quantitatively. Thus, a chemist may know that 
if a certain acid is added to a given mixture a certain substance 
will be precipitated. An engineer may know that all beams 
will deflect when loaded. If, however, the knowledge of the 
chemist or engineer does not go beyond these limits, the fun- 
damental laws governing these portions of their respective arts 
are known qualitatively only. Qualitative knowledge is often 
expressed empirically, that is, in terms that approximately ex- 
press the true relations that exist between the causes and effects 
considered. The literature of engineering abounds in such em- 
pirical statements. 

If, however, the chemist can say that a given weight of a cer- 
tain acid will precipitate a definite amount of a certain material 
from the solution under consideration, the law is known quan- 
titatively, and fully. In a similar way if the engineer can predict 
that a given weight will deflect a given beam a definite amount, 
he knows the law of the deflection of such beams quantitatively, 
also. 

The principles that underlie any art become known through 
experience and the degree to which they may become known 
depends largely on the amount of such experience and the efforts 
made to record and interpret the same. In the early stages of 
any art such knowledge of the fundamental laws as may exist 
must exist as part of the personal knowledge of some man or 
men. And even after these laws are well known quantitatively 
they are still often preserved by being passed from father to son, 
or from workman to apprentice, without record of any kind. 
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Quantitative knowledge, however, involves the measurement 
of cause and effect, and laws are fully known only when such 
measurements have been made in sufficient number to demon- 
strate beyond doubt the exact quantitative relations existing 
between the phenomena considered. And it is only where the 
laws of an art are fully known both qualitatively and quantita- 
tively that it can be said to rest fully on a scientific basis. 

If, also, the qualitative characteristics and the quantitative 
measurements of any law are fully known they afford the means 
of predicting with certainty the results of similar operations 
under the determined laws, and if these characteristics and 
measurements have been systematically arranged and recorded 
they become impersonal and useful for all men. As the basis 
of any art becomes more scientifically developed the art becomes 
less and less dependent on personality; for scientific investiga- 
tion consists, in part, of separating facts from personal opinion. 
This point of view is important in attacking any problem, even 
when the laws involved cannot be fully determined. The 
scientific method which first collects all the data or facts con- 
cerning the problem, analyzes them and deduces therefrom 
logical conclusions and then applies these conclusions to the pre- 
diction of results, is of supreme importance in all kinds of work. 
Scientific management, so called, is not a code of rules as much 
as it is an attitude of mind that aims to replace " I think " 
with " I know; " and the extent to which this can be accom- 
plished will depend on how far the principles involved can be 
developed quantitatively. 

It should be specially noted, however, that scientific data, and 
system can never take the place of personality as might be in 
f erred from some of the literature on the subject of industrial 
management. Personality has always been and will always 
remain the great moving force in human affairs. But person- 
ality alone is no longer sufficient where classified knowledge is 
a factor in the affairs considered. The personality of a Napoleon 
could never offset modern machine guns and the advanced san- 
itary methods of guarding the health of troops. The personality 
of the greatest physicians is often a small thing compared with 
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the cold science and skill of the modern surgeon. All other 
things being equal the advantage rests with the man that 
possesses the greatest amount of scientific knowledge. This state- 
ment has been proved in so many fields, from warfare to house- 
keeping, that it needs no defense and little explanation. And 
it is evident that the foregoing discussion applies to all kinds 
of human activity and gives us a standard by which all such 
activities may be measured as to their scientific basis. It re- 
mains to select some of the more important principles underlying 
industrial management with which this treatise is concerned and 
apply this criterion to them. 

177. Economic Principles. The principles underlying indus- 
trial management are, in general, obviously many and com- 
plex; but among those that underlie economic manufacturing 
the following are perhaps the most important. (See also Article 
35.) 

(1) The principle of division of labor, including separation of 
mental and manual labor, and the subdivision of both mental 
and manual labor. 

(2) The principle of transfer of skill. 

(3) The principle of transfer of thought. 

(4) The principle of coordination of effort. 

(5) The relation between unit cost and the number of parts 
produced. 

(6) The systematic use of recorded experience. 

(7) The principles governing human relations. 

As before noted any or all of these may be applied to the gen- 
eral problem of the several fields of productive industry such as 
sales, factory construction, factory organization, and factory 
operation, or they may apply equally well to the details of the 
organization of any single department. And, as before noted, 
also, the degree to which they may be scientifically applied will 
depend on the extent to which they are known qualitatively 
and quantitatively with reference to the case in hand. They 
can seldom be considered independently, since their effects are 
usually closely interconnected. And, most usually, they are 
known qualitatively only, the cases where any one of these prin- 
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ciples is fully known quantitatively being the exception and not 
the rule. 

Division of labor, for instance, is well known in a qualitative 
sense. Long experience has taught men that when they spe- 
cialize closely they become more expert and more productive. 
But there are no data, no measured results, that indicate the 
relative merits of different combinations of divided labor or the 
relative gain by any one combination over performances where 
each man does many functions. Again, in organizing any fac- 
tory or industrial enterprise the manner in which the work is 
divided is often greatly influenced by the personality of the men 
available; for, as yet, men cannot be measured and selected 
to fit the circumstances but the work must often be arranged 
to fit the man available. Men cannot be obtained by specifi- 
cation as can steel. 

Furthermore, the manufacturing processes involved in the 
production of a part may have a great influence on the extent to 
which division of labor should be employed, since division of 
labor is greatly affected by the machines, tools, jigs, etc., that 
are employed. These in turn are governed largely by the num- 
ber of parts that are to be made. There are limitations, there- 
fore, to the extent to which division of labor may be economically 
employed if for no other reason than that there are financial 
limitations to the tools and fixtures that can be economically 
made for the work. One of the chief criticisms of the many 
" systems " of organization now being advocated is that they 
do not recognize these limitations. Too many of the advocates 
of these systems think in terms of mass production only and as 
a consequence some of these systems are of little use to the small 
manufacturer, if, indeed, they are not often actually harmful. 

A knowledge of the limitations of a system is often as important 
as a knowledge of its advantages and the intelligent choice of 
military and functional principles for the building of a successful 
organization will depend to a large extent on a recognition of the 
limitations that exist in each principle for the case considered. 
Obviously, the general principles governing division of labor are 
at present known only qualitatively and it is questionable if they 
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will ever be so fully known quantitatively as to be wholly im- 
personal. 

The engineering department of a manufacturing works is a 
fine example of the application of some of these principles. Here 
the character of the mental work that is separated from the other 
kinds of labor incident to production and delegated to the engi- 
neering department is clearly defined and hence the character of 
the personnel of the department is also clearly defined. The laws 
underlying the work of the department are, to a large extent, 
known both qualitatively and quantitatively. These have been 
fully developed by scientific investigation and measurement of 
the principles concerned, and prediction of results based upon 
them can be made with some degree of certainty. When the 
results of the mental labor- done in the engineering department 
are transmitted to the production department, they are definite 
and impersonal and obviate all engineering knowledge on the 
part of those delegated to construct the product. The work 
of the department is, in best practice, closely coordinated with 
that of the other departments by the methods discussed in 
Chapter VII, 

The work of the tool department is also a good example of 
the same principles illustrated by the engineering department. 
The work delegated to this department is partly mental and 
partly manual; and the result of the efforts of the department 
is a transfer of skill to the production department in the form of 
jigs and fixtures. The science of tool making is fairly well de- 
fined. Viewed broadly, it is a branch of the science of build- 
ing and equipping industrial plants. The financial basis on 
which tool-making rests is, however, closely connected with 
other factors that will be discussed elsewhere. 

The principles of coordination of effort have already been dis- 
cussed at length in Chapter VII. The principle of coordination 
is well illustrated in the work of the designing department where 
many parts drawn on many different sheets are designed so as 
to coordinate perfectly in the completed product. In a similar 
way the tool-maker plans the several operations on a given part 
and makes his fixtures accordingly so that each operation co- 
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ordinates with all the others in producing the shape and form 
desired. 

Coordination of effort of men and departments with reference 
to time, is, however, a much more difficult matter. The methods 
that have been developed for accomplishing this result have 
already been discussed in Chapters VII and VIII and will not be 
repeated here. Brief reflection will show that these principles 
must always remain, of a necessity, more or less qualitative in 
character. Coordiration of effort comes as a direct result, of 
division of labor, and becomes increasingly important as divi- 
sion of labor is extended. But, as has already been noted, the 
principles of division of labor are not, and probably never will 
be, divorced from personal attributes. Administrative prob- 
lems are not definite and quantitative as are the problems of 
design; and as the extension of division of labor introduces 
complex personal relations, so the coordination of effort made 
necessary by this extension is even more complex. Card sys- 
tems, reports and committees do, of course, greatly assist in 
coordinating the work of the several departments; but there 
probably never will be one best way of doing this, and personality 
must always remain a powerful factor in this part of the field of 
organization. Here,, as in division of labor, it is important to 
note carefully the limitations of any system or clerical machinery 
that may be introduced to accomplish coordination. The fail- 
ure of enthusiastic systematists to recognize the proper balance 
between system and personality has caused the downfall of 
many systems and the loss of much profit. 

The work of Mr. F. W. Taylor discussed at some length in 
Chapter VIII is a most masterly effort to apply these principles 
more fully to the problem of actual production as occurring in 
metal-working establishments. Functional foremanship is simply 
an effort to separate mental and manual labor and to subdivide 
each as far as possible. This naturally carries with it the neces- 
sity of transfer of thought and transfer of skill; the result of 
preplanning by the planning and tool departments. But when 
Mr. Taylor began his work, the scientific basis necessary for the 
successful prediction of results was entirely lacking, the prin- 
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ciples underlying the machining of metals being entirely in the 
qualitative or empirical state. By means of time and motion 
study Mr. Taylor was able to collect sufficient data and to deduce 
therefrom quantitative statements regarding the cutting of metals 
that enabled him to use division of labor to an extent hitherto 
unknown in the machine trades and comparable with the method 
long in use in the designing department. 

It was, of course, necessary to provide more powerful co- 
ordination of effort with this extension of division of labor and 
this was provided by his highly developed routing system. 
This routing system aims not only to have every operation per- 
formed at the right time, but also aims to have every machine, 
and every man occupied as steadily as possible. The whole 
conception of the plan is perfectly logical and clearly thought 
out. It is in perfect accord with the best economic theory of 
production. It is true that there are no new principles involved, 
but the application is new and Mr. Taylor's work in pointing 
out the possibilities of extending these principles to new fields 
and other lines of work is of inestimable value. These essential 
principles are common to all the other modern so-called efficiency 
systems though they all differ more or less in details of operation, 
particularly as regards remuneration and the personal element 
in management. 

It should be carefully noted that time and motion study are 
not essential features of all management. They bear the same 
relation to production that engineering research bears to design. 
They are methods for securing basic data, and if these data are 
already at hand, time and motion study are not necessary except 
to extend the data, in exactly the same way that engineering 
research extends the basis of design. But much high-grade de- 
sign can be done at present on the basis of the accumulated 
data now available; and time and motion study will eventually 
cease to be of so much relative importance in productive pro- 
cesses as the data in all lines accumulate. At present they are 
of great importance especially in mass production. But, again, 
care must be exercised that the limitations of their usefulness 
are observed, otherwise, like too highly developed cost systems, 



308 PRINCIPLES OF INDUSTRIAL ORGANIZATION 

ttie cost of the results will be out of all proportion to their use- 
fulness. There are many kinds of work where refined time and 
motion study, for the sake of determining principles quanti- 
tatively, would be an absolute waste of money. 

The limitations of functional foremanship or any other system 
of management employing extended division of labor are, of 
course, those that have already been discussed in connection with 
division of labor and coordination in general. Like most refined 
productive methods they are of greatest value in mass produc- 
tion, or in work involving parts of considerable magnitude. The 
underlying principles, however, should always be kept in mind 
in the smallest enterprise and pushed as far as the limitations 
will allow. It may be of interest to enquire into these limitations 
a little farther. 

It is a well-established principle in manufacturing that the 
cost of production of any given product tends to decrease as the 
volume of production increases. This is true partly because 
general expenses do not increase in proportion to productive 
costs, hence the unit cost tends to decrease with increased vol- 
ume. (See Article 78.) But aside from this decrease in cost, 
which is inherent and automatic, increased volume is, in general, 
necessary to the extension of division of labor and its attendant 
economic advantages that tend to reduce unit cost. The eco- 
nomic relations that exist, therefore, between volume and unit 
cost fix, in a general way, the extent to which division of labor 
and transfer of skill and thought can be established. As a con- 
sequence, it also governs the nefed of coordinative methods. It 
is, in fact, the criterion before which these matters must be 
judged; for no matter how beautiful in theory they may be, they 
are useless unless they are. also of economic value.- It will be 
noted that this applies whether the problem be to reduce the 
unit cost of a given quantity that is already being produced, or 
to decrease the unit cost by increasing the quantity that is being 
produced. In either case the problem is to reduce the number 
of labor hours per unit of product. 

To illustrate, the grocer who can adequately handle all the 
details of his business, and whose sales are limited by territorial 
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restriction beyond his control, would not be justified in hiring a 
porter and a bookkeeper on the sole theory that division of labor 
would lower his costs. The small repair shop would not be likely 
to obtain reduced costs by installing a planning system and a 
routing clerk. Yet nearly all large manufacturing plants have 
lines of work in which the volume is so small as to constitute a 
manufacturing problem very much like these simple and obvious 
examples. If there is volume enough, division of labor may be 
carried to the limit; but on the other hand, the number of parts 
produced may be so small that the efforts of one man may supply 
the demand and division of labor would be useless and result in 
a financial loss. As a matter of fact, a critical examination of 
the cost of parts produced in small quantity in factories organized 
mainly for mass production is more likely to end in the abandon- 
ment of these limited fields entirely or, in other words, to result 
in a further specialization of the factory. 

The limiting power of these relations is even more clearly 
shown where transfer of skill by means of jigs and fixtures is also 
involved. Where special jigs and fixtures are made for any line 
of product they should be considered a legitimate part of the cost 
of the product and their cost should be recovered as soon as pos- 
sible by distributing it over the cost of a number of machines or 
other units of product. In very few cases should special tools 
be carried as an asset. When the article for which they have 
been made is no longer manufactured such tools become abso- 
lutely worthless except for scrap, and their value even as such is 
very low. Yet this principle is not clearly established in the 
minds of many manufacturers and the result is often a large 
accumulation of obsolete tools for which they have paid much 
money and which is irrecoverable except through sales of product. 
As an inventory asset they are fictitious, ranking with old pat- 
terns and old drawings. 

Manufacturing is a financial matter; and all productive, 
methods should be judged from this standpoint as well as from 
the standpoint of mechanical excellence or abstract theories of 
division of labor and transfer of skill. Thus, it may pay to make 
a full line of tools and fixtures for the large number of the smaller 
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sizes of a given product, and division of labor may be economi- 
cally carried to an extreme; while for the smaller number of the 
larger sizes of the same line no expenditures for special tools may 
be justified and extreme division of labor would result in a finan- 
cial loss. Between these extremes the number and character of 
the special tools that it will pay to develop will vary, the allow- 
able financial expenditure for special equipment gradually de- 
creasing as the number to be made decreases. 

The same remarks apply to the purchase of special machine 
tools. Shop men, as a rule, can buy standard tools with dis- 
crimination where only the characteristics of the machine need 
be considered and its use covers a large range of work. But the 
purchase of special tools is quite another matter. Such tools 
are limited in their scope, hence they will pay dividends only 
when a sufiBicient quantity of parts suited to them is available. 
The fact that a special lathe will machine certain parts fifty 
times as fast as a standard lathe is meaningless- imless there are 
enough of these parts to keep it in operation a suflBcient length 
of time to make the gain by its use more than offset the added 
interest on the investment. Yet this is not an uncommon source 
of loss, and the spectacle of high-priced special machinery stand- 
ing idle a large portion of the time is not infrequent. And the 
same general theory applies to preplanning of work either in the 
engineering or production department. It would be foolish, ob- 
viously, for a repair shop to make elaborate drawings of small 
repair jobs on which the work required was self-evident; yet 
in giving a steamship or a large mill a thorough repairing much 
planning in both drafting and tool departments might be nec- 
essary and economical. 

It should be specially noted that this regulative principle, the 
relation between quantity and unit cost, is often much more 
definitely known and capable of quantitative application than 
the other principles already discussed. True, good judgment 
must always be a large factor in its use; but in the majority of 
cases the relative gain or loss that will probably occur with 
change in quantity and method can be computed with sufficient 
accuracy to make a wise decision probable. The three principal 



RESUME— THEORIES OF MANAGEMENT 311 

factors in such changes are, the change in the overhead cost, the 
increased production, and the added capital investment and the 
interest thereon. As before stated these factors are in many 
cases computable with reasonable accuracy. 

In a similar manner the number of machines of a given size 
that it is desirable to manufacture is usually a financial problem 
that should not, in general, be settled by any one man. (See 
Article 42.) The amount of money that shall be invested in 
raw and finished stock and special tools and fixtures may be a 
critical factor in the life of the business. Yet these and similar 
problems are often decided off-hand or to suit the ideas of some 
salesman who is concerned only with quick deliveries and does 
not see the true financial problem involved in carrying a large 
investment in raw and finished product and manufacturing tools. 

Brief refiection will convince anyone that the application of 
the relation that exists between quantity and unit cost is a great 
if not the great regulative principle by which to judge the first 
four principles of this article, which lie at the bottom of all mod- 
ern efficiency systems so far, at least, as possible financial returns 
are concerned. 

Whether these principles can be economically extended in any 
specific case will depend on whether the increased output will 
be obtained at an equal or lower cost. There is, of course, an 
advantage in increased output at equal cost provided there is a 
market for the product. Furthermore, each industrial under- 
taking is a problem by itself. The degree to which the principles 
of division of labor and transfer of skill may be applied in one 
place is no criterion whatsoever as to what may be suitable else- 
where. Each case must be judged by the regulative principle 
discussed above. 

It is self-evident, also, that all of these principles become better 
known quantitatively, and are less personal and empirical in 
character, as the amount of recorded data bearing on their oper- 
ation becomes greater. It will be noted in this regard that the 
basis of the regulative principle (the relation between unit cost 
and volume) is mathematical and hence quite definite, provided 
the effect of the changes considered are known. Thus, if the 
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increase iu production, the added investment and the added 
burden due to an extension of division of labor are known, the 
application of the regulative principle is quite definite. The 
exact effects of division of labor, transfer of skill, etc., as has 
already been noted are not, in general, well known quantita- 
tively. There is, however, a growing interest in the recording 
of basic data and its systematic use in all lines of industrial work. 
The possibility of successfully planning industrial wOrk rests 
directly upon the possession of such data. The extent to which 
it Will pay to plan work in advance will be governed by the regu- 
lative principle of the relation between unit cost and volume of 
product. This applies, also, with equal truth to the application 
or extension of any of the economic manufacturing principles 
discussed in the foregoing paragraphs. 

Human Relations. 

178. The foregoing discussion of the first six principles of 
Article 131 has considered them almost entirely as machinery of 
production, and their possibilities and limitations as such. But 
with the advance in productive machinery there has come a 
change in the evaluation of the human interests involved that 
is far more important than these advances themselves. The 
principles governing human relations permeate every nook and 
corner of industry, modifying and controlling other factors as 
never before in the history of the world. They are ever present 
and cannot for an instant be forgotten or ignored. Until very 
recently these relations were looked upon as being entirely per- 
sonal. It was supposed that personality, as expressed in leader- 
ship, was the one great force in controlling the relations of men 
to each other. It is still true and will always remain true that 
leadership is a prime essential to the success of any enterprise 
involving human relations, but even here cold, scientific methods 
have shown that some of these matters can be measured and the 
results recorded, and this has brought new problems into the 
administration of human affairs. 

Thus, it was shown in Article 60 that by means of time-study 
methods it is possible to measure not only a man's possible out- 
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put, but also to set the most economical rate at which he can 
work. By this method the law of human bodily effort is re- 
moved from the qualitative to the quantitative stage of knowl- 
edge and the result of bodily effort becomes a definitely known 
factor that can be measured, and recorded. 

Again, motion study has shown that inherited methods of 
doing work are in many cases most wasteful and can be greatly 
improved by analytical study. Furthermore, experimental data 
can here, also, be recorded, thus making it possible to build up 
synthetically a predicted sequence of operations that is much 
more efficient than those that come as the result of empirical or 
inherited methods. 

The rewarding of labor, so long a strictly empirical matter, 
has also been studied analytically, and data showing the ratio of 
increased reward to increased output are already at hand. In- 
vestigations of this character naturally carry the investigator 
off into psychological measurements of human relations. This 
field has as yet been barely touched, but what the future holds 
in store from this form of investigation is difficult to predict, and 
without doubt the near future will see remarkable develop- 
ments in the art of measuring factors that affect human rela- 
tions that now seem intangible. 

Many other principles that probably do not admit of quanti- 
tative measurement are rapidly becoming a fixed part of all 
intelligent management. It is now clearly recognized that if 
men are to put forth their best bodily efforts they must be well 
fed, well housed and well clothed. Aside from all philanthropic 
ideas it is found that the physical care of men yields dividends. 
This thought, however, is comparatively new to many; and not 
many years ago the employer gave far greater attention to the 
care of his horses than he did to that of his men. If this is true 
of bodily effort it is even more true of mental effort. The cost 
of production does not depend upon the wage rate but upon the 
unit wage cost which is a function of quantity; and quantity of 
output depends on mental and physical strength. It is no 
secret that the well-fed American can easily outwork most of 
his foreign competitors. But, as noted in Chapter XV, the caring 
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for the physical welfare of employees is not, an act of charity, 
and if conducted in any spirit of patronage it is fatal J;o 
management. 

Of equal importance is the principle that it pays to teach men 
the best methods by which work can be done. This is in strict 
accord with all human experience; yet the backward state of 
the educational side of factory management is startling. Even 
the much lauded old apprenticeship systems were not, as a rule, 
educational in a true sense. The apprentice was given an op- 
portunity to learn by observation and absorption but was rarely 
taught. Is it any wonder that the accumulated errors and waste- 
ful methods of the trades have persisted? If time and motion 
study have done no other service than to call attention to this 
fact they have _rendered a good service. It is rapidly be- 
coming recognized that increased refinement in methods and 
higher requirements for the worker can be met only when coupled 
with proper methods of instruction. It is not sufficient to set 
standards that only a few men can reach to the arbitrary ex- 
clusion of all others. Every man should be educated industrially 
to his highest capacity in the work for which he is best fitted, and 
every man should be given an opportunity to produce to the 
best of his ability and rewarded accordingly. This implies 
not only a changed point of view on the part of our public schools, 
but on the part of factory management also. The work of Mr. 
H. L. Gantt^ in training men not only in skill but in habits of 
industry is worthy of special attention. The setting of stand- 
ards of performance means very little, after all, unless these 
standards are high. And if they are high they can be reached 
by the majority of workmen only after careful training and 
preparation. 

Now it would seem that all would be benefited by the adoption 
of all" fair means of increasing production. The greater the out- 
put per man-hour the greater will be the surplus of production 
that may be distributed to the worker. It has been demon- 
strated that in the long run increased production does benefit 
all men. It would, therefore, seem reasonable that the em- 
' See Work.Wages & Profits, by H. L. Gatitt. 
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ployer should use such scientific data, as he may have, to prop- 
erly select men, matching the requirements of the position with 
the characteristics of the man. It would seem that he is justi- 
fied in measuring, if he can, what a fair day's work should be, 
and paying only a day's wage for a day's work. There is, in 
fact, no logical argument against the full use of the analytical 
or scientific method in attacking any problem in industry. If 
all men could be brought to realize the economic advantages of 
this method of attack over empirical and rul.e-of-thumb methods 
the standard of production would rise tremendously. 

But, on the other hand, it must be recognized by the employer 
that he can no longer introduce any or all methods into his shop 
at will. It is a far cry to the days of the Industrial Revolution 
when the mechanical side of factory equipment could be changed 
at pleasure and the human portion of the equipment molded to 
suit the mechanical part. A new industrial day has dawned in 
which profits are not the most important factor. More and 
more, industry is coming to be looked upon as a means of sup- 
porting human existence and not as a means oi corporate profit. 
The ideal factory so far as producing profits is concerned would 
be one equipped with the finest of machinery and manned by well- 
cared for slaves, whose reward was the best of physical care, and 
the mental training sufiicient only for the needs of the industry. 
This ideal might well have been imagined a few hundred years 
ago; but such ideals belong to the past, and as industrial ideals 
have moved farther and farther away from this standard, em- 
ployers, workmen and more important still, public opinion have 
become increasingly critical regarding changes in industrial 
methods. We have become more interested in men than in 
machines. 

The quickness of the Industrial Revolution and its sudden 
and disastrous effects upon the workman were possible because 
of his unprepared condition for self protection. Present-day 
conditions are vastly different. Labor-saving niethods of man- 
agement differ little in their ultimate economic effect' from 
those of labor-saving machinery. They differ in their applica- 
1 See Chapter III. 
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tion in that labor-saving or scientific management is much more 
personal in its character, and affects the worker much more in- 
timately. Its principles are also of much more widespread ap- 
plication than those of machine production. There is no business 
so small or no calling so humbleor so high to which this point of 
view is not applicable. Yet its adoption must of necessity be 
slow as compared with that of the principle of machine pro- 
duction. 

Why does the worker naturally resist these new methods? 
First, because tlxe great majority of men are naturally afraid of 
all new things that they do not understand and the effects of 
which they cannot clearly foresee. It is very evident to the 
worker that time and motion study puts into the hands of the 
employer a much more powerful selective agency than he has 
hitherto possessed, and the worker is justly afraid of these scien- 
tific methods in the hands of the unscientific, the unscrupulous, 
and the ignorant employer. If this selective power is used solely 
for the purpose of sorting men so as to eliminate the indolent 
and those that are clearly unfitted for the work in hand, there 
can be no objection raised against it from the humane stand- 
point. If, however, it is used to eliminate all but the very best 
workers the effect will be disastrous both from the humane and 
from the economic standpoint until an entire readjustment of 
the field has taken place. What is needed is a scheme whereby 
every man can be worked up to his full efficiency whether or not his 
output be as great as that of his neighbor. 

Secondly, the worker may object to these new methods be- 
cause of his inherent inertia. The workman who has once 
learned and long practiced certain methods of doing work is 
seldom willing to admit that better ways may be devised if these 
ways appear to be radically different from those to which he is 
accustomed. 

And lastly, he naturally opposes these new methods because 
his own experience and his inherited point of view naturally 
lead him to suspect any new methods that promise increased 
remuneration for increased efforts. 

The first two objections may, perhaps, be removed by educa- 
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tional methods but the third is deep-rooted and involves princi- 
ples that even the advocates of the new methods have not always 
fully appreciated. The basis of this objection is distrust and 
the root of distrust is most usually selfishness, sometimes on the 
part of the employee but more often on the part of the employer; 
and this can be removed only when employer and employee can 
agree as to what is a just and equitable division of the profits 
of industry; and this involves, not the application of scientific 
methods to human relations, but the application of the "fair 
deal " on the part of all concerned. 

Just what changes shall be made in our political and social 
structure to make this fair distribution possible does not at pres- 
ent seem clear and prophesies are useless. One thing is clear, 
however, and that is that such changes are impending; and im- 
pending not only because of unrest among workers of the lower 
grades but because of a changed point of view among the people 
at large. Mr. Redfield^ truly says: "It is hard to realize in 
the ample spaces and broad areas of our land that there are dark 
industrial places, that men and women, and children also, are 
confined in foul spots and driven through long hours at pitiful 
pay for the means not so much of living as existence." Yet 
this fact is being realized more fully every day and the question 
of increased profits is daily becoming not so much a matter of 
how large they can be made as it is a question of who is to profit 
thereby and to what extent. The situation is perfectly logical. 
It would seem incredible that any nation as intelligent as this, 
with its educational standard rising steadily, and likely to attain 
a height hitherto unknown, will not arrive at a solution of the 
division of the profits of industry that will be fair and just, and 
will compel all men, willing or unwilling, to abide thereby. 
Labor-saving management, without doubt, will be much used 
ultimately because its economic principles are valuable. All 
such principles that lead to multiplied power of production 
eventually come into use, though the opposition to them may be 
very great at first. But labor-saving management will have to 
justify every one of its features much more fully than did its pro- 
1 See The New Industrial Day, p. 193. 
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totype labor-saving machinery. It will not be enough that it 
will increase profits, it must justify its place in our social economy. 

Economic Results. 

179. It is quite obvious that the productive principles dis- 
cussed in this chapter and elsewhere in this book can be com- 
bined into many different systems of management. The general 
outlines of Mr. Taylor's system, which was the first of the mod- 
ern systems of so-called scientific management, were discussed 
briefly in Chapter VIII. There have been several other similar 
systems put forward since, and much has been written on the 
subject of so-called scientific management. To such an extent 
is this true that the many descriptions of the machinery of these 
systems have done much to obscure the principles that lie at 
the bottom. It has been shown here that these principles are 
few and comparatively simple. Scientific management is really 
a. point of view that is applicable to the building, equipping 
and operating of all parts of industrial enterprises and not alone 
to the work of production in metal-working shops, as one would 
be led to believe by much of the literature of the subject. It is 
also applicable to the buying of raw materials and selling of fin- 
ished product. 

Two important claims have been made for these new methods; 
first, that they will greatly increase production, and second, that 
they will solve the wage or labor problem. The truth and limi- 
tatioijs of the first claim have been fully discussed. It remains 
to consider very briefly the second claim. 

The ground on which advocates of these new, yet old methods, 
base this second claim is that because of the vastly increased 
production per man, when using these methods, unit cost will 
go down and wages will go up. That is to say increased pro- 
ductive power necessarily means increased profits and their re- 
sulting comforts to the actual producer; for a diligent search 
through the principles of efficiency engineering fails to disclose 
any new principles regarding the distribution of the fruits of 
labor. True, great stress is laid on the " square deal " and co- 
operation of employer and employee in all these systems; but ' 
these are not new nor peculiar to any system of management. 
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It is true, of course, that decreased cost of production always 
gives the employer an opportunity to pay better wages, until his 
competitors obtain the same methods, when the natural law of 
competition again comes into effect and the employer is again 
confronted with the choice of smaller profits, lower wages oi 
still more refined methods and improved tools. 

The greatest gain in productive ability that the world has ever 
witnessed came with the introduction of labor-saving machinery. 
All the possibilities for the physical and mental betterment of 
humanity offered by the most tremendous gain in productive 
power mankind has ever witnessed were opened up at that time. 
The immediate effect of these new methods was to reduce the 
workers concerned to a state of pauperism and wretchedness 
which was relieved only by legislation and other reactive meas- 
ures and not by anything inherent in the new methods. These 
productive methods have been tremendously improved and 
added to, steadily, for over one hundred years; and what is the 
net result? Today the skilled mechanic who can save a com- 
petence is a rarity. Instead of the individual independence 
which every man should be able to acquire we are talking of 
governmental and other forms of pensions. In spite of our much 
vaunted increased educational facilities only twenty-five per cent 
of the entire population of this, the most favored of countries, 
get the minimum amount of education that is considered nec- 
essary to make them intelligent citizens. True, the workman of 
every calling has benefited very greatly by the improved methods, 
and it is true that he is better clothed, better fed, and better 
housed, and particularly better educated, than formerly; but 
the fact remains that his progress has not been proportionate 
to our increased productive capacity. 

Now labor-saving management, as has been shown, does not 
differ in its action or ultimate effect from that of labor-saving 
machinery; and while it must be conceded that it will increase 
production there is no reason for thinking it possesses any in- 
herent power to change the problem of distribution. It was 
noted in Chapter I that the total wealth that any community 
could possess depended on its natural resources and on the effi- 
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ciency of its tools of production; but that the average wealth 
was quite another matter, and depended on the method by 
which the fruits of labor were distributed. Labor-saving man- 
agement will help to increase the total wealth, but it cannot of 
itself be expected to do more than labor-saving machinery has 
done in distributing it. 

The great problem that confronts us is not that of production 
but that of economic distribution. We can now produce more 
manufactured goods than we can use, and far more than is needed 
to make all of us comfortable. All the new productive processes 
we may invent will throw little light on the problem of why we 
find in many places, at the one time, storehouses filled with raw 
material, idle factories equipped with the finest tools the world 
has ever seen, and people walking the street without food or 
clothing, yet willing to work. 

The problem is too complex to be solved by the simple expe- 
dient of increased production. There still remain the questions 
of competition, unfair taxation, immigration and a dozen other 
factors that are not as yet within the control of the employer, 
be he ever so fair-minded, or of the employee, be he ever so 
strongly organized. It may be that a readjustment of some of 
these would do as much for all workers, both employer and em- 
ployee, as would a large increase of productive power. What 
is most needed is scientific distribution. Fortunate, indeed, will 
we be if some of the reactive influences now at work on pur social 
and industrial organization will point a peaceful way to this 
much needed readjustment. Certain it is, however, that no 
great progress in this direction will be made till workmen are 
willing to learn forebearance, and employers, setting aside sel- 
fishness, will pray as did Plato of old " may my store of gold be 
such as none but the good can bear." 
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